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FY  1994  CURRENT  MISSION  -  NEW  MISSION  LISTING 
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FY  1994  BUDGET  APPENDIX  EXTRACT . . .  6 

(1)  LANGUAGE 

(2)  SPECIAL  PROGRAM  CONSIDERATIONS 

(3)  PROGRAM  AND  FINANCING  SUMMARY 

(4)  OBJECT  CLASSIFICATION  SUMMARY 


FY  1994  PROJECT  DD  1390's  AND  DD  1391'S.... .  11 


FY  1994  UNSPECIFIED  MINOR  CONSTRUCTION 


67 


FY  1994  A/E  SERVICES  AND  PROJECT  DESIGN 


69 


one  QUALITY  INaFSQTSO  4 


St-A  per  telecon,  Judy  Parker, 
Chief  of  Naval  Operatjons/NCBG-25 . 
Wash.,  DC  20350. 

NlJ  4-19-93 


Accesion  For 

NTIS  CRA&i 
OTIC  TAt3 
Ufianno;!:.ced  □ 
Justflicalio.i 


By . 

Dist.ibation/ 


Availability  Codes 


Dist 

Avail  and/or 

Special 

/J'/ 

1 


FY  1994 


Department  of  the  Navy 
Military  Constrution,  Naval  Reserve  - 

STATE  LIST 

(Dollars  in  thousands) 


Project  Auth/App 


State 

HaiBfegr- 

Installation/ Project 

Amount 

Pace  No 

California 

P-169 

NAVSTA  San  Diego 

CBU  Facility 

1,000 

11 

Subtotal 

1,000 

Hawaii 

P-471 

NAVSTA  Pearl  Harbor 

CBU  Addition 

500 

15 

Subtotal 

500 

Louisiana 

P-352 

NAS  New  Orleans 

Ordnance  Complex 

1,900 

21 

Subtotal 

1,900 

Maryland 

P-031 

NAF  Washington 

Equipment  Ops  Facility 

2,500 

27 

Subtotal 

2,500 

Michigan 

P-117 

NRRC  Detroit 

RESCEN  Addition 

3,100 

33 

Subtotal 

3,100 

New  Jersey 

P-558 

NRRC  Kearny 

RESCEN  A/C 

800 

39 

Subtotal 

800 

Rhode  Island 

P-419 

NETC  Newport 

CBU  Addition 

500 

43 

Subtotal 

500 

Tennessee 

P-215 

NMCRC  Chattanooga 

RESCEN  Replacement 

3,690 

47 

Subtotal 

3,690 

Virginia 

P-921 

NAB  Little  Creek 

1,000 

53 

Camp  Pendleton  (Damneck) 
Electronics  Maint.  Shop 


Subtotal  1,000 


3 


State 

Project 

NymfegJL. 

Installation/Proiect 

Auth/App 

Amount 

PAm.MQ 

Washington 

P-016 

NRC  Everett 

Replace  RESCEN 

2,550 

57 

Subtotal 

2,550 

Wisconsin 

P-094 

NMCRC  Green  Bay 

RESCEN  Addition 

650 

63 

Subtotal 

650 

Major  Construction  Subtotal 

18,190 

Various  Locations 

Unspecified  Minor  Construction 
Design 

1,042 

1,359 

Subtotal 

2,401 

Total , 

Military  Construction 

20,591 
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MILITARY  CONSTRUCTION,  NAVAL  RESERVE 
•'New  Mission” /’’Current  Mission”  Listing 

FY  1994 


Installation 

Proiggt  tfaag 

Cost 

XS-Mai 

New/ 

SMrrgnt 

NAVSTA  San  Diego 

CA 

CBU  Facility 

1,000 

N 

NAVSTA  Pearl  Harbor 

HI 

CBU  Addition 

500 

N 

NAS  New  Orleans 

LA 

Ordnance  Complex 

1,900 

C 

NAF  Washington 

MD 

Equipment  Ops.  Fac. 

2,500 

N 

NRRC  Detroit 

MI 

RESCEN  Addition 

3,100 

C 

NRRC  Kearny 

NJ 

RESCEN  A/C 

800 

C 

NETC  Newport 

RI 

CBU  Addition 

500 

N 

NMCRC  Chattanooga 

TN 

RESCEN  Replacement 

3,690 

C 

MCRC  Danneck 

VA 

Elect.  Maint.  Shop 

1,000 

C 

NRC  Everett 

WA 

RESCEN  Replacement 

2,550 

C 

NMCRC  Green  Bay 

WI 

RESCEN  Addition 

650 

C 

Subtotal 

18,190 

Current  Mission 

New  Mission 

13,690 

4,500 
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APPROPRIATION 

MILITARY  CONSTRUCTION,  NAVAL  RESERVE 


Department  of  the  Navy  FY  1994 

Annual  Budget  Estimates  Budget 


SECTION  1  -  LANGUAGE 


For  construction,  acquisition,  expansion,  rehabilitation, 
and  conversion  of  facilities  for  the  training  and  administration 
of  the  Reserve  components  of  the  Navy  and  Marine  Corps  as 
authorized  by  Chapter  133  of  Title  10,  United  States  Code,  and 
military  construction  authorization  Acts,  [$15,200,000] 
$20,591,000,  to  remain  available  until  September  30,  [1997] 

1998. 


SECTION  2  -  EXPLANATION  OF  LANGUAGE  CHANGES 


1.  Deletion  of  FY  1993  appropriation  shown  in  brackets. 

2.  Insertion  of  FY  1994  request. 
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DEPARTMENT  OF  THE  NAVY 
MILITARY  CONSTRUCTION,  NAVAL  RESERVE 
FY  1994 

SPECIAL  PROGRAM  CONSIDERATIONS 

The  military  construction  projects  in  this  program  will  be  designed 
to  meet  environmental  standards.  Military  construction  projects 
proposed  primarily  for  abatement  of  existing  pollution  problems  at 
installations  have  been  reviewed  to  ensure  that  corrective  design 
is  accomplished  in  accordance  with  specific  standards  and  criteria. 

Enercfv  Conservation 

Military  construction  projects  specifically  for  energy  conservation 
at  installations  are  developed,  reviewed,  and  selected  with 
prioritization  by  energy  savings  per  investment  cost.  All  military 
construction  projects  are  designed  for  minimum  energy  consumption. 

Floodplain  Management  and  Wetlands  Protection 

Proposed  land  acquisitions,  disposals,  and  installation 
construction  projects  are  planned  to  allow  the  proper  management  of 
floodplains  and  the  protection  of  wetlands  by  avoiding  long  and 
short-term  adverse  impacts,  reducing  the  risk  of  flood  losses,  and 
minimizing  the  loss  or  degradation  of  wetlands.  Project  planning 
is  in  accordance  with  the  requirements  of  Executive  Order  Numbers 
11988  and  11990. 

Das-ign  for  Accessibility  of  Physically  Handicapped  Personnel 
In  accordance  with  Public  Law  90-480,  provisions  for  physically 
handicapped  personnel  will  be  provided  for,  where  appropriate,  in 
the  design  of  facilities  included  in  this  program. 

Preservation  of  Historical  sites  and  Structures 

Facilities  included  in  this  program  do  not  directly  or  indirectly 
affect  a  district,  site,  building,  structure,  object  or  setting 
listed  in  the  National  Register  of  Historic  Places  except  as  noted 
on  DD  Form  1391. 

Environmental  Protection 

In  accordance  with  Section  102(2) (c)  of  the  National  Environmental 
Policy  Act  of  1969  (PL  91-190) ,  the  environmental  impact  analysis 
process  has  been  completed  or  is  actively  underway  for  all  projects 
in  the  Military  Construction  Program. 

Economic  Analysis 

Economics  is  an  inherent  aspect  of  project  development  and  design 
of  military  construction  projects.  Therefore,  all  projects 
included  in  this  program  represent  the  most  economical  use  of 
resources. 
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Reserve  Manpower  Potential 

The  Reserve  manpower  potential  to  meet  and  maintain  authorized 
strengths  of  all  Reserve  flying/non-flying  units  in  those  areas  in 
which  these  facilities  are  to  be  located  has  been  reviewed.  It  has 
been  determined,  in  coordination  with  the  other  services  having 
Reserve  flying/ non- flying  units  in  these  areas,  that  the  number  of 
units  of  the  reserve  components  of  the  Armed  Forces  presently 
located  in  those  areas,  and  those  which  have  been  allocated  to  the 
areas  for  future  activation,  is  not  and  will  not  be  larger  than  the 
number  that  reasonably  can  be  expected  to  be  maintained  at 
authorized  strength  considering  the  number  of  persons  living  in  the 
areas  who  are  qualified  for  membership  in  those  reserve  units. 

Potential  Use  of  Vacant  Schools  and  Other  State  and  Local 
Facilities 

The  potential  use  of  vacant  schools  and  other  state  and  local  owned 
facilities  has  been  reviewed  and  analyzed  for  each  facility  to  be 
constructed  under  the  program. 

Construcution  Criteria  Manual 

Unless  otherwise  noted,  the  projects  are  within  the  criteria  or 
scope  prescribed  in  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide." 

Non-MILCON  Construction  Activities 

The  Senate  Committee  on  page  24  of  the  FY-88  report  100-498 
required  information  on  Non-MILCON  construction  in  the  other 
appropriations.  The  FY-94  appropriations  with  Non-MILCON 
construction  in  FY-94  are  shown  below: 


($000) 

Appropriation  Amount 

Operation  and  Maintenance,  Naval  Reserve 

-  Maintenance  and  Repair  52,217 

-  Minor  Construction  4,075 

Operation  and  Maintenance,  Marine  Corps  Reserve 

-  Maintenance  and  Repair  730 

-  Minor  Construction  1,470 


Resolution  Trust  Corporation 

Following  guidance  provided  in  the  Senate  Armed  Services  Committee 
Report  No.  101-384  on  the  National  Defense  Authorization  Act  for  FY 
1991,  a  review  was  accomplished  with  the  results  that  the 
requirements  of  the  projects  contained  in  this  budget  request  could 
not  be  be  more  economically  met  through  the  purchase  of  assets  of 
the  Resolution  Trust  Corporation  or  any  similar  entity. 


Budget  Plan  (amounts  for  mILITARV  Obligations 

CONSTRUCTION  actions  programad) 
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Mil.  Can..  Naval  Rasarva 
Objact  Claaalf Icat Ion  (In  thousands  of  dollars) 
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1  COMKMiNT 

NAVY 


FY  1994_GUARD  AND  RESERVE 
MILITARY  CONSTRUCTION 


3  installation  and  location 

NAVAL  STATIOJ,  SAN  DIEGO,  CA 


S  FNEQUENCV  AND  TV^E  UTILIZATION 

AS  A  MAJOR  HCMEPORT  AND  LOGISTICS  BASE  FOR  SHIPS  ASSIGNH)  TO  -mE 
U.S.  PACIFIC  FLECT,  IT  IS  OTILIZEE)  24  HOURS  A  DAY,  7  DAYS  A  WEEK. 


6  OTHER  ACTIVE/GUARO/RESERVE  INSTALLATIONS  WITHIN  IS  MILE  RADIUS 

1  -  MARINE  CORPS 

1  -  NAVAL  AND  MARINE  CORPS  RESERVE  CENTER 
8  -  NAVY 
1  -  ARMY  GUARD 


2.  DATE 


4,  AREA  CONSTR 


7.  PROJECTS  REQUESTED  IN  THIS  PROGRAM 


CATEGOHV 

CODE 


171-20 


PROJECT  title 


SCOPE 


COST 

ISOOOI 


DESIGN  STATUS 
START  COWPlE"! 


CBU  FACILITY  18,000SF  1,000 


JUN  92 


JIN  93 


8  STATE  RESERVE  FORCES  FACILITIES  BOARD  RECOMMENDATION 


SEP  92 


APPROVED  FOR  JOINT  QCNSTRUCnON 


9.  LAND  ACQUISITION  REQUIRED 


10.  PROJECTS  PLANNED  IN  NEXT  FOUR  YEARS 


INumbtr  oi  Acrwtl 


NO  OTHER  M3JR  PROJECTS  PIANNED  IN  NEXT  POUR  YEARS 


DD/EiTTsiaSOs 

•/N««oa'i.p-aai.M44  Pwtivo 


PAGE  NO  11 


1  COMPONENT 

FY  19^2.4  GUARD  AND  RESERVE 

2  date 

NAVY 

military  construction 

1  installation  and  location 

NAVAL  STATICN,  SAN  DIEGO,  CA 

11  personnel  strength  AS  OF 


pEAManENT  Guard  nESt'tvl 


roTAt. 

Of 

tMCiSTCO 

CiVfL»AN 

^OTal 

Of  t jCf « 

‘.M.ISUD 

auThO<^«  Jk  D 

39 

1 

38 

0 

0 

0 

0 

actual 

48 

1 

47 

0 

0 

0 

0 

12  RESERVE  UNIT  DATA 

STARTING  IN  Fy-93,  A  RESERVE  CONSTRUCTICN  BAITALION  MAINTENAIKi:  UNIT  (CBMU) 
DETACHMENT  OF  APPROXIMAIELY  CNE  RESERVE  CEC  OFFICER  AND  50  RESER/E  SEABEES 
WILL  BE  AUTHORIZED  AND  ASSIGNED  TO  ASSIST  THE  CBU  PERFORM  FACILITY 
MAINTENANCE,  REPAIR  AND  CCNSTRUCTICN  TO  REDUCE  THE  MRP  BACKLOG.  BILLETS 
WILL  BE  TAKEN  FROM  RESERVE  SEABEE  BATTALIONS  BEING  DISESTABLISHED  AND 
REASSIGNED  TO  THE  CBMU.  MOST  PERSONNEL  WILL  BE  LOCALLY  REASSIGNED  FROM 
THE  RESERVE  BATTALION  DETACHMENT  TO  THE  CBMU  DETACHMENT.  AEOITIONALLY , 

THE  HEADQUARTERS  FOR  THE  335  MAN  CBMU  IS  TO  BE  LOCATED  IN  SAN  DIEGO. 

CURRENT  RESERVE  UNIT  DATA  FOR  THE  NAVAL  BASE  SAN  DIEGO  AREA.  (RESERVE  CEC 
OFFICERS  AND  SEABEES  ONLY) 

UNIT  AUTHORIZED  ACTUAL 

NMCB-16  DET  0916  128  128 


I 


13.  MAJOR  EQUIPMENT  ANO  AIRCRAFT 

TyPl 

AuTmOWi^EO 

ASSlCNtO 

TRUCK  (3/4  TW  -  5  TON) 

7 

7 

15  TCN  TRUCK  (3  DUMP,  1  STAKE 

1  TRAILER) 

5 

5 

TRAILER  (1  TILT,  1  LOW  BOY) 

2 

2 

FORKLITT 

1 

1 

RCAD  GRADER 

1 

1 

FRONT  END  LOADER  (WHEEL) 

1 

1 

ROLLER,  MOTOR 

1 

1 

WELDER,  ARC 

1 

1 

FLOODLIGHT  TRAILER 

1 

1 

r\  *0«M  4  •«€  viOui  tO'f'ONJ  MA»  it  uSIO  ihtiunpii  » 

L/L/ioccn  l<39US  ( inAuSTto  pac(  no  id 


■Ct-pp.ii,  V 


2.  OATt 


1 .  COMI^ONENT 

HAVY 


FY  1921  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  l««STALLATION  AND  LOCATION 

NAVAL  STATION 
SAN  DXBOO,  CA 


S.  rnOOAAM  ELAMCNT 

0S0S096N 


S.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

219-10 

P-149 

4,  rnojscT  title 

CONSTRUCTION  BATTALION  UNIT 
rACILITY. 


«.  rNOJECT  COST  tSOOW 
1,000 


S.  COBTCSTWATn 


PRIMARY  FACILITY 
SHOPS 

AOMINISTRATIVS  SPACE 
SUPPORTING  FACILITIES 
SUBTOTAL 
CONTINGENCY  (5%) 

TOTAL  CONTRACT  COST 

SUPERVISION,  INSPECTION  i  OVERHEAD  (6.0%) 

TOTAL  REQUEST 

TOTAL  REQUEST  (ROUNDED) 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


um  QUANTITY 


SF  IS, 000 
8F  3,000 
LS 


45.00 

50.00 


820 
(  720) 

(  100) 

_ S2 

900 

_ il 

945 


1,002 
1,000 
(  0) 


10  DESCNI^TION  OE  PNO^OBEO  CONSTRUCTION 

Pra-angiDffsrsd  building  with  raiaforcsd  coacrats  footings  and  floor, 
axtarior  aatsl  insulstad  psnals,  inaulatad  roof  and  ovarhaad  doors, 
office  spaces  will  have  suspended  acoustical  ceilings,  interior  finished 
walls  with  aietal  frames  and  doors,  and  Tentilation  system.  Space  will  be 
included  for  administration,  tool,  supply  logistics  support,  lockers, 
toilets  and  showers.  Fire  protection  systems  will  be  included  per  code. 
Yard  areas  will  be  paved  to  support  various  types  of  construction 
equipment  and  include  landscaping  with  irrigation  system  and  sidewalks. 


11.  REQUIREMENT I  18,000  SF  ADEQUATE;  0  SF  SUBSTANDARD;  0  SF 
PROJECT ;  Provide  facilities  to  support  102  personnel  and  associated 
equipment  of  the  Construction  Battalion  Unit  (active  duty  CBU)  to  be 
relocated  from  Long  Beach,  Ca  which  will  provide  administrative  support 
for  a  new  Construction  Battalion  Maintenance  Unit(Reserve  CBKU) .  (New 
Mission) 

REQUIREMENT;  Adequate  and  properly  configured  facilities  to  acccMsmodatc 
and  support  the  personnel  and  support  equipment  associated  with  the  CBU 
to  be  relocated  and  the  new  CBMU.  Both  units  will  be  instrumental  in 
reducing  the  backlog  in  maintenance  and  repair  of  Naval  facilities  in  the 
San  Diego  area. 

CURRENT  SITUATION;  The  CBU  presently  trains  and  operates  in  Long  Beach, 
CA.  The  new  CBMU  will  not  exist  until  training  facilities  are  identified. 
Adequate  facilities  do  not  exist  at  Naval  Station  San  Diego  to  support  the 
CBU  to  be  relocated  or  the  new  CBMU. 

IMPACT  IF  NOT  PROVIDED;  Naval  Station  San  Diego  cannot  support  the  added 
personnel,  equipment,  and  overall  increased  workload  which  would  be 
assigned  to  the  CBU  and  CBMU.  This  will  impact  recruiting,  retention, 
training  and  readiness  of  the  active  duty  and  Reserve  personnel. 


1  ^EC  7.1391 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO  1  3 


WN  Vim  tpvni  mie 


t .  COMtONtNT 

MATT 

FY  19^4  military  construction  PROJECT  DATA 

2  DATE 

3.  INSTAUUATION  AND  LOCATION 

MAVAZ.  STATXOM 

SAM  DXBQO,  CA 

U.  PSOJECT  title 

S  PAOJCCr  NUMSt  N 

GORSTBnCTXOH  BATTALIOM  tmXT  PACXl.ITr 

P'i«9 

13.  SOPPUBKEHTJU.  XUkTXi 

«.  satlmat«4  d»«iaa  datai 


Stattuit 

(a)  Data  Daalgn  Staxtad . . . . 

(b)  Pareant  Coaplata  as  of  Jan  93. 

(e)  Data  Daslgn  35% . 

(d)  Data  Daslgn  Cosiplata . 


J\m  93 
35 

■os  93 
Jua  93 


Basis  I 

(a)  Standard  or  Dafinitlva  Daslgn t 

(b)  Whaza  Daslgn  Was  Most  Baeantly  Osadi  _ 

Total  cost  (e)  ■  (a)  ♦  (b)  or  (d)  ♦  (a) i 

(a)  Production  of  Plans  and  Spaclf leatlons. 

(b)  All  Otbaz  Daslgn  Costs . 

(e)  Total . . . 

(d)  Contract . . . 

(a)  In*housa . 


(loco) 

( _ ifi) 

( _ 11) 


( _ Ifi) 

( _ 11) 


4.  Construction  start .  Mot  93 

b.  XgulpsMnt  assoclatad  vltb  this  projaot  which  will  ba  pzowldad  fron 
othar  appropriations! 


Bquljj^nt 

BogaBclBSSi 

H/A 


Proeurliw 

M/A 


Plscal  Taaz 

Approprlatad 


Cost 

ICfiMI 

M/A 


e.  Projact  daslgn  eonfons  to  Part  XX  of  Mllltazr  Handbook  1190 
"Paclllty  Planning  and  Daslgn  Ouida.* 


tote  7, 1391c 


tsevtous  COITIONS  MAY  SC  USED  INTiSNAULV 
UNTU.  SXHAUSTCO 


•/Nai«3't.r-aei4«it 


1  COMKMfMT 

NAVY 


FY  ISJiQUARO  AND  RESERVE 
MILITARY  CONSTRUCTION 


3  INSTAWLATION  ANO  LOCATION 

NAVAL  SIATICN,  PEARL  HARBOR,  HI 


S  fHiOUfNCV  ANOTVn  UTlUlATlOM 


3  OATf 


4.  AMiA  CONSTA 
COST INOtX 

1.36 


AS  MAJOR  HQMEPORT  AND  DXISTICS  BASE  FCR  SHIPS  ASSIGNED  TD  IHE  U.S.  PJCIFIC 
FLEET,  IT  IS  UTILIZED  24  HOURS  A  DAY,  7  DAYS  A  WEEK.- 


S  OTHift  ACTiVE/GUAnomtSiRVf  INStALUkTlONS  WITHIN  iSMILi  NAOlUS 

2  -  ARMY 

3  -  NAVY 

1  -  MARINE 

2  -  AIRFORCE 

1  -  NAVAL  AND  MARINE  CORPS  RESERVE  CENIER 
___  1  -  ARMY  GUARD  TRAINING  AREA 


7  PROJECTS  REQUESTED  IN  THIS  PROGRAM 


CATtoonv 

COOC 


PROJECT  TITlI 


•CO»( 


CO«T 

ISOODI 


171-20  CBU  FACILITY  ALTERATICNS  19,000SF 


START  COM^tfTt 


JUN  92 


JUN  93 


S  STATE  RESERVE  FORCES  FACILITIES  SOARO  R€a)««MENOATtON 


SEP  92 


APPROVED  FOR  JOINT  OCKSTEUCTICN 


9.  LAND  ACQUISITION  REQUIRED 


10.  FROJECTS  FLANNEO  IN  NEXT  FOUR  TEARS 


(Mttfnttr  »f  A 


NO  OIHER  ICNR  PROJECTS  PLANNED  IN  NEXT  POUR  YEARS 


DD/sSTtMSQOs 


FAGc  NO  15 


1  COMPONENT 


2  DATE 


FY  19^4guARD  AND  RESERVE 
MILITARY  CONSTRUCTION 


.1  INSTALLATION  AND  LOCATION 

NAVMi  STATION,  PEARL  HARBOR,  HI 


11  PERSONNEL  strength  AS  OP 


PERMANENT 

total  OPPtCER  enlisted  Civilian 


authorized 


actual 


36 

0 

36 

0 

Guard  RESERVE 
L  DEEICER  enlisted 


12.  RESERVE  UNIT  DATA 

SIS^RUNG  IN  EY-93,  A  RESERVE  OCNSTRUCTICN  BATIALICN  MAINITNANCE  UNIT 
(CBMJ)  DETACHMENT  OF  APPROXIMATELY  ONE  RESEFWE  CEO  CffTTCER  AND  50  RESERVE 
SEABEES  WILL  BE  AUTHORIZED  AND  ASSIGNED  TO  ASSIST  THE  CBU  PERFORM  EAdLITi 
MAINTENANCE,  REPAIR  AND  CDNSTRUCTICN  TO  REDUCE  THE  MRP  BACKLOG. 

BnJJTCS  WILL  BE  TAKEN  FROM  RESERVE  SEABEE  BATTALIONS  BEING  DISESTABLISHED 
AND  REASSIGNED  TO  THE  CBMU,  MOST  PERSONNEL  WILL  BE  LOCALLY  REASSIGNED 
FROM  A  RESERVE  BATTALION  DETACHMENT  TO  THE  CEMU  DElACHMENr.  CURRENT 
RESERVE  UNIT  DATA  FOR  THE  NAVAL  BASE,  PEARL  HARBOR  AREA. 

(SEE  ATTACHED  SHEET) 


13.  MAJOR  EQUIPMENT  AND  AIRCRAFT 

TYPC 

authorized 

assigned 

TRUCK  (3/4  TON  -  5  TON) 

7 

7 

15  TON  TRUCK  (3  DUMP,  1  STAKE 

5 

5 

1  TRAILER) 

TRAILER  (1  TILT,  1  LOW  BOY) 

2 

2 

FORKTiTTT 

1 

1 

ROAD  GRADER 

1 

1 

FRONT  END  LOADER  (WHEEL) 

1 

1 

ROLLER,  MOTOR 

1 

1 

WEZDER,  ARC 

1 

1 

FLOODLIGHT  TRAILER 

1 

1 

DD/oir;.  1390s 

P**i  2 


PPtviOUf  fOiriONSMA*  ■(  uSIO  INrCNHALL' 
ONtll  [IHAuSTtO 

■«.PP-i«  If 


It COMPONENT  F  Y  192.4  GUARD  AND  RESERVE 

*  navy  military  construction 

■>  installation  ano  location 


7  DATE 


NAVM.  srancN,  perrl  hahboi,  hi 


UNIT 

iuss  RBCIAIMEK  ARS-42 
iCXOPMTNEUNIT  1105 
NR  PERSfCBflM  3620 
NR  SPEC  CD  PAC  DET  620 
NR  CINCPAC  REL  2002A 
,NR  ARS-39  CCNSERVER  3920 
•NR  CINCPACFLT  DET  1120 
NR  CNSG  MIDPAC  DET  120 
NR  M1®G  UNIT  2720 
NR  NSY  PHARB  320 
NR  CPACFLT  DET  120 
NR  CPACFLT  DET  1020 
NR  MDBDIVSAIXJ  1  DET  620 
NR  NAV  fSVG  I/lATiUAriKI  120 
NR  PWC  YCKD/PEARL 
NR  MBASOQNIGRP  2013 
NR  CCMSUBRDN  7  120 
NR  SIMA  PEARL  ODOPD  120 
NR  ABPC  HAWAII  120 
NR  4  MARDIV  4  EX5R  RBOGN 
NR  ISO  PEARL  HARBOR  320 
NR  SE30GRU  HONOLULU  720 
NR  1X3-984  LEFIWICH  8420 
NR  NSC  PEARL  HARBOR  220 
NR  MARDEZ  PAC  SECT  HAWAII 
NR  MED  IMA  I2002A 
NR  USCINPAC  120 
NR  ABEC  HAWAII  220 


AITHDRIZED 

ACTUAL 

36 

26 

3 

1 

27 

27 

9 

7 

9 

1 

7 

5 

10 

9 

14 

9 

15 

11 

8 

8 

45 

36 

15 

16 

36 

22 

28 

0 

290 

97 

0 

6 

17 

21 

75 

67 

79 

93 

7 

8 

9 

7 

19 

17 

27 

17 

39 

29 

28 

25 

2 

0 

37 

30 

10 

9 

901 

604 

DO.irc’^.  1390s 

Pt«*2a4  1 


*»lvlOU$  tO*t<ONJ  at  u4IO 

UNtlL  taX'AoSXn 


MO 


71 


1.  COMPONENT 


FY  19_9i  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION 
PEARL  HARBOR,  HI 


S.  PROONAM  ELEMENT 

050S096N 


S.  CATEGORY  CODE 

7.FROJECT  NUMSSR 

219-20 

P-471 

4.  PROJECT  title 

CONSTRUCTION  BATTALION  UNIT 
FACILITY  ALTERATIONS 


•.  PROJECT  COST  (Moot 


9.  COCT  CSTHWATES 


U/M  I  OUANTITY 


PRIMARY  FACILITY 

FACILITY  ALTERATIONS 
SUPPORTING  FACILITIES 
SUBTOTAL 
CONTINGENCY  (5%) 

TOTAL  CONTRACT  COST 

SUPERVISION,  INSPECTION  '«  OVERHEAD  (6.0%) 

TOTAL  REQUEST 

TOTAL  REQUEST  (ROUNDED) 

EQUIPMENT  PROVIDED  PROM  '.YTBBR  APPROPRIATIONS 


SP  18,400 
LS 


368 
(  368) 

_ 11 

453 

_ u 

476 


504 

500 

{  0) 


10.  DESCRIPTION  OF  PROPOSED  CO 

Alter  the  existing  Naval  Construction  Battalion  Unit  facility  to  provide 
additional  space  for  administration,  storage,  and  restrooms.  Fire 
protection  system  will  be  included  per  code.  Project  also  includes 
construction  of  additional  parking  areas,  storage  space,  eguipa»nt  wash 
area,  and  installation  of  security  lighting  at  the  existing  equipment 
yard . 


11.  REQUIREMENT:  18,400  SF  ADEQUATE:  0  SF  SUBSTANDARD:  18,400  8F 
PROJECT 8  Alter  existing  facilities  to  support  a  new  Construction 
Battalion  Maintenance  Unit  (Reserve  CBMU)  Detachment  that  will  be 
colocated  with  the  existing  Construction  Battalion  Unit  (active  duty  CBU) . 
(New  Mission) 

REQUIREMENT;  Adequate  and  properly  configured  facilities  to  accommodate 
and  support  the  increase  in  personnel  and  support  equipment  that  will  work 
out  of  the  Naval  Station  Pearl  Harbor  CBU  facilities.  Both  the  CBU  and 
CBMU  will  be  instrumental  in  reducing  the  backlog  of  maintenance  and 
repair  of  Naval  facilities  in  Hawaii. 

CURRENT  SITUATION:  The  CBU  presently  trains  and  operates  in  a  48-year  old 
operations  building  and  two  47-year  old  quonset  huts.  The  increase  in 
personnel  along  with  a  corresponding  increase  in  supporting  construction 
equipment  has  created  an  urgent  need  for  facility  alterations  and 
additional  storage  space.  In  addition,  the  operations  building  lacks 
proper  fire  protection  and  electrical  systems  to  support  the  proposed 
alterations . 


DDi  dIcT«1391 

t/N  01<I2-I.»4S14»IO 


FREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


FADE  Na  1 8 


1.  COMPONENT 

NAVY 


FY  19_1^«LITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTAWLATION  AND  LOCATION 
NAVAL  STATION 

PEARL  HARBOR,  HI  _ 


4.  FBOJeCT  title 

CONSTRUCTKHI  BATTALION  UNIT  FACILITY  ALTERATIONS 


S.  PROJECT  NUMBER 


P-471 


IMPACT  IF  NOT  PROVIDED i  Nav*l  Station  Paarl  Harbor  cannot  adaquataly 
support  tha  addad  parsonnal,  aquipoant,  and  ovarall  incraasad  workload 
which  will  ba  assiqnad  to  tha  CBU  and  CBMO.  This  will  iapact  racruiting, 
ratantion,  training  and  raadinasa  of  tha  activa  duty  and  Rasarva  parsonnal. 

12 .  SUPPLEMENTAL  DATA: 

a.  Estimatad  dasign  data: 

1 .  Status : 

(a)  Data^  Design  Started . .  Jun  92 

(b)  Percent  Complete  as  of  Jan  93 .  35 

(c)  Date  Dasign  35% .  Nov  92 

(d)  Date  Dasign  Cooplata .  Jun  93 


Basis: 

(a)  Standard  or  Definitive  Design: 

(b)  Where  Design  Has  Most  Recently  Used:  _ 

Total  cost  (c)  «  (a)  *  (b)  or  (d)  +  (a): 

(a)  Production  of  Plans  and  Specifications. 

(b)  All  Other  Dasign  Costs . . . 

(c)  Total . . . . . 

(d)  Contract . 

(a)  In-housa . . 


($000) 

( _ 21) 

( _ 11) 

• _ 4fi 

( _ 2fi) 

( _ Ifl) 


4.  Construction  Start .  Nov  93 

b.  Equipment  associated  with  this  project  which  will  be  provided  from 
other  appropriations: 


Equipment 


Procuring 


Fiscal  Year 
Appropriated 


Cost 

x^poai, 

N/A 


c.  Project  design  conforms  to  Part  II  of  Military  Handbook  1190 
'Facility  Planning  and  Design  Guide." 


'  1  DEC  76 


1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  ‘19 


i/N  aiei.L*  «ei  -Mil 


1  COMRONENT 

FY  19^6UAR0  AND  RESERVE 

2.  DATE 

NAVY 

MILITARY  CONSTRUCTION 

1  3  installation  and  location 

4.  areaconstr 

1  NAVAL  AIR  STATION 

COST  index 

1  m/l  ORLEANS 

>,  LA 

.93 

S  FREQUENCV  AND  TYRE  UTIUZATiON 

NOPMftL  WORK  WEEK  PLUS  DRILL  TOREE  WEEKENDS  PER  MOKIH  AND  ’R-K)  WEEKS 
ANNUAL  ACTIVE  DUIY 


6  OTHER  ACTIVE/QUARD/RESERVE  INSTALUATIONS  MtTHIN  IE  MILE  RADICn 

2  -  NAVY 

1  -  NAVY  AND  MARINE  CDRPS  RESERVE  CENTER 


7  RROJECTS  REQUESTED  IN  THIS  RROGRAM 


CATEGORY 

CODE 


421-22 


RROJECT  TlTut 


ORDNANCE  OCMPLEX 


SCORE 


14,5003F  1,900 


OCT  89  DEC  SI 


8  STATE  RESERVE  FORCES  FACILITIES  SOARO  RECOMMENDATION 

JIAY  90 
roaivl 

9.  LAND  acquisition  REQUIRED 

0 

iNy0Hb»r  of  Aetot! 

<0  PROJECTS  FLANNEO  IN  NEXT  FOUR  YEARS 

($000) 

FY  PROJECT  NO.  TITLE 

COST 

95  P-195 

96  P-436 


AFM/DEARM  PAD  $  840 
BEQ  M3DIFICATICNS  1,600 


DD,rr»1390s 

S/M  •««  «.#  401 4M«  No(1*« 


RAGESK)  21 


1  COMPONENT 

FY  1^  GUARD  AND  RESERVE 

i  DATE 

NAVY 

Mini  ARY  CONSTRUCTION 

1  installation  and  LOCATION 

NAVAL  AIR  SEATION 

NEW  ORLEANS,  LA 

11  PERSONNEL  strength  AS  OF 


I 


1  PERMANENT 

Guard  reserve 

total  officer 

enlisted 

Civilian 

total 

OFFICER 

ENtiSI  ED 

AliTmORiZED 

326 

202 

1721 

465 

1256 

actual 

311 

193 

1625 

457 

1168 

1  _ 

12.  reserve  unit  data 

STRENGTH 

UNIT  DESIGNATION 

AUTHORIZED 

ACTUAL 

NR  NAS  NEW  ORLEANS  3682 

51 

69 

NR  CARRIER  GROUP  0282 

37 

31 

NR  TEAMING  1  DET  182 

19 

19 

MT  TRMJING  5  DET  282 

42 

40 

NR  THAWING  6  DET  382 

15 

16 

NR  VR  OQMP  0282 

8 

6 

NR  FLEET  AIR  MED  1082 

25 

26 

NR  CV  60  SARATOGA  0382 

64 

66 

NR  NAVSTA  KHA  0182 

86 

107 

FLE  LOG  SUPP  RCN  FIVE  POUR 

200 

106 

NR  VRC  30  OCHP  182 

4 

3 

NR  ASWOC  682 

29 

37 

CN  63  KITIY  HAWK  DET  0482 

110 

106 

VP  94 

269 

232 

STRIKE  FITRON  204 

154 

128 

NR  NADEP  0582 

18 

16 

NR  NISRD  2310 

11 

10 

NR  NISRO  2182 

12 

12  (CXWT) 

13  MAJOR  EQUIPMENT  ANO  AIRCRAFT 

TvPE 

Authorised 

ASSIGNED 

FA-19A 

12 

12 

P-3B 

8 

9 

cr-39G 

3 

3 

UC-12B 

2 

2 

UH-IN 

12 

13 

C-130T 

4 

2 

»OAM  <«  oon.  »«€vl0us  tOifiOWjMir  «t  u$tOl«<f|«»N*(.L» 

U  t#  I  Of  c  >•  I  <99US  uNtiL  f  icxAuSTfo  PACINO  22 

p«ti  2  •«  J  n 


iSSSSSllf li® 
.  0  ft  s  e  e  S  B  a  B  B  S 


1  C0^'<»0^£^T 

FY  194*  GUARD  AND  RESERVE 

?  DATE 

•  NAVY 

military  construction 

NEW  ORLEANS, 

LA 

UNIT  DESIORTION 
CSIO  2210 

[lANTIC  INTEL  OD  1282 
HANnC  INTEL  CUD  1182 
CSFO  2010 
tAHQ  0910 

!iS  NOLA  MED/DEN  0182 
mu  MED  HQ  BR 
4AW  MED  M?^  46  DET  B 
m  NEW  ORLERNS  1482 
IH  MRW  DET  A 
ItB  CNTR  AIR 
46  DET  B 
MDBASOCMTGRP  8282 


STRENGTH 


AUTHORIZED 

ACTUAL 

14 

11 

47 

47 

49 

44 

14 

14 

17 

19 

22 

20 

8 

6 

14 

14 

21 

24 

60 

71 

27 

0 

274 

290 

0 

35 

1723 

1626 

DD/orc“«  1390s 


patviOuS  (Oi’iONS  V**  ■(  \jilO  iNTcaftAcL' 
UftT'L  f  smAiiSIID 


pact  NO 


1.  COMPONENT 


NAVY 


3.  installation  and  location 

NAVAL  AIR  STATION 
ORLEANS^  LA 


0S05196N 


FY  19^  MILITARY  CONSTRUCTION  PROJECT  DATA 


e.  category  code 

7.  PROJECT  NUMBER 

421-22 

P-352 

4.  PROJECT  TITLE 

ORDNANCE  C(»(PLEZ 


1,900 


9.  COST  ESTIMATCS 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

ORDNANCE  COMPLEX  . 

SF 

14,500 

44.90 

BIGH  EXPLOSIVE  MAGAZINES  . 

SF 

4,500 

69.78 

INERT  STOREHOUSE  . 

SF 

10,000 

33.70 

SUPPORTING  FACILITIES . 

LS 

MECHANICAL  UTILITIES  . 

LS 

ELECTRICAL  UTILITIES  . 

LS 

FLEXIBLE  PAVING . 

LS 

SITE  PREPARATION  . 

LS 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION,  AND  OVERHEAD  (6i)  . 

TOTAL  REQUEST . 

TOTAL  REQUEST  (ROUNDED) . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

{  58) 
(  74) 
(101) 
(806) 

1,705 
_  85 


1,790 

API 


10.  OESCniPTI 


Magazines  to  be  arch-type,  earth  covered  and  unbarricaded.  Inert 
storehouse  and  aagazines  to  be  supported  on  eoaposite  piles.  Structures 
to  be  on  slab  on  grade.  Inert  storehouse  shall  have  concrete  block  walls 
and  pre-engineered  rigid-fraae  structural  systew  and  roof.  Roads, 
parking,  sidewalks  and  site  isiproveaents  will  be  provided.  Intrusion 
Detection  Systea  is  included,  OPN  funded. 


11.  REQUIREMENT:  19.000  SF  ADEQUATE:  4.500  SF  SUBSTANDARD; 960  SF 

PROJECT;  Provides  additional  asosunition  storage  and  the  capability  to 
store  non-explosive  iteas  related  to  the  aaaunition  function.  (Current 
Mission) 

REQUIREMENT ;  Station  has  the  responsibility  of  storing  various  ordnance 
iteas  for  the  station,  its  tenant  units  and  1/2  the  wartiae  requireaent 
for  29  Navy  vessels. 

CURRENT  SITUATION;  The  current  nuaber  of  storage  aagazines  does  not  allow 
the  different  types  of  ordnance  to  be  stored  separately  as  required  by  the 
Navy  regulations.  .  Ordnance  of  different  coapatibility  groups  aust  not  bo 
stored  together.  In  addition,  the  voluae  and  types  of  ordnance  has 
increased  because  of  the  requireaent s  of  War  Reserve  sukterials  needed  by 
the  units. 

IMPACT  IF  MOT  PROVIDED;  The  station  will  not  be  able  to  support  its 
tenants  with  the  additional  requireaents  nor  will  it  be  able  to  store 
aunitions  in  accordance  with  Navy  Criteria.  With  a  docimented  shortage 
of  over  three  tiaes  the  storage  space  needed  to  properly  store  explosive 


PREVIOUS  EDITIONS  MAV  SE  USED  INTERNALLY 

until  exhausted 
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1.  COMPONENT 


FY  1914_M1L!TARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION 
NEW  ORLEANS,  LA 


4.  PROJECT  TITLE 

ORDNANCE  COMPLEX 


S.  PROJECT  number 

P-352 


and  axploaiva  support  devicas,  tbo  risk  of  an  accldant  dua  to  inpropar  or 
inconpatibla  atoraga  incraaaaa  dranatically.  VA-204  transitlonad  from  tba 
A-7  to  F/A-18  aircraft  in  1991.  Tba  F'A-18  raquiraa  support  for  aora 
sopbisticatad  as  wall  as  a  graatar  variatp  of  axplosira  and  axplosiva 
support  davicas  aaking  tba  naad  for  ordnanca  storaga  spaea  avan  aora 
critical . 


ADDITIONJl 


Econoaic  Altamativas  considaradi 


a.  Status  Quo:  Sinca  tbara  ara  insufficiant  aagasinas  to  saparataly 
stora  ordnanca  of  diffarant  coapatibility  groups,  tba  station  cannot  aaat 
tba  storaga  naads  of  all  its  tanants.  Tba  status  quo  is  not  a  viabla 
altamativa . 

b.  Renovation/Modamization:  Tbara  ara  no  facilitias  witbin  tba 
boundarias  of  NAS  Naw  Orlaans  wbicb  could  ba  ranovatad  into  bigb-axplosira 
■agazinas  to  fulfill  tbis  raquiraaant.  Tbis  is  not  a  viabla  altamativa. 

c.  Laasa:  Tbasa  facilitias  must  ba  locatad  in  ralativa  closa  proximity 
to  tba  fligbtlina  to  provida  quick  aircraft  servicing  with  miniMl  safaty 
axposura.  Location  of  tbasa  typas  of  facilitias  off-station  would 
raquira  tba  transportation  of  munitions  across  civilian  roads  and  straats. 

d.  Naw  Construction:  Naw  construction  is  tba  only  altamativa  that  will 
satisfy  tba  raquiramant. 

a.  Analysis  Results t  Nat  present  value  calculations  ware  not  performed 
sinca  naw  constmetion  is  tba  only  viable  alternative. 


a.  Estimated  design  data: 

(1)  Status 

(a)  Date  design  Started . Apr  89 

(b)  Percent  Complete  as  of  January  1993  .  .  100 

(c)  Data  Design  35% . .  Aug  90 

(d)  Date  Design  Complete . Dec  91 

(2)  Basis 

(a)  Standard  or  Definitive  Design:  Yes  _  No  X 

(b)  Hbara  Design  Was  Mostly  Recently  Used:  _ 


(3)  Total  cost  (c)  «  (a)  t  (b)  or  (d)  *  (a)  : 

(a)  Production  of  Plans  and  Specifications 

(b)  All  Other  Design  Costs  . 

(c)  Total . 

<d)  Contract . . 


($000) 


(a)  In-bouse . . . (  55) 

(4)  Constmetion  start . .  NOV  93 

b.  Equipment  associated  with  tbis  project  wbicb  will  ba  provided  from 
other  appropriations: 


DDi  DEC  7. 1391c 
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page  NO.  25 


t/M  OlOtVf 


1.  COMPONENT 

FY  19_!1mILITARY  CONSTRUCTION  PROJECT  DATA 

3  date 

NAVY 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION 

NEW  ORLEANS,  LA 

4.  PROJECT  TITLE 


5.  PROJECT  NUMBER 


ORDNANCE  CCSiPLEX 


P-352 


Equipment 

Noaenclatv 

N/A 


Procuring 

Approprlat 

N/A 


Fiscal 

Appropriated 


Cost 

■LSfigfii. 

N/A 


c.  Project  design  conforms  to  Part  II  of  Military  Handbook  1190 
"Facility  Planning  and  Design  Guide." 
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1  COMPONENT 

NAVY 

FY  IgJliGUARD  AND  RESERVE 

MILtTARY  CONSTRUCTION 

2  DATE 

3  installation  and  LOCATION 

NAVAL  AIR  FACILITY  WASHINGION  DC 

A  AREA  CONSTR 
COST  index 

1.05 

h  FREQUENCY  ANDTYFE  UTILIZATION 

N0BM2^  wm.  WEEK  PIUS  DRILL  IHREE  WEEKENDS  PER  MCWIH  AND  IVD  WEEKS 
ANNUAL  ACTIVE  DOTY 


6  OTHER  ACTIVE/GUARO/RESERVE  INSTALLATIONS  WITHIN  16  MILE  RADIUS 

7  -  NAVY 

1  -  MARINE  ODRPS 

2  -  ARMY 

1  -  AIR  FORCE 
1  -  AIR  NATICNAL  GUARD 


7  PROJECTS  REQUESTED  IN  THIS  PROGRAM 


CATEGORY 

CODE 


219-20 


COST 

IMOO) 


PROJECT  title  scope  ISOOOI 


EQUIPMENTS  OPS  FACILITY  36,000SF  2,500 


DESIGN  status 

start  complete 


FEB  90  DEC  91 


8  STATE  RESERVE  FORCES  FACILITIES  BOARD  RECOMMENDATION 

APPROVED  FOR  UNILA3ERAL  CCNSTPDCTICN 


OCT  91 

(O0twf 


9  LAND  ACQUISITION  REQUIRED 


10  PROJECTS  PLANNED  IN  NEXT  FOUR  YEARS 

NONE 


(Number  o(  AemI 


DD/mTyM3908 

•/N01«  I.P«ai4MM  Pat* 'MS 
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SR..£;£!iS;K:»0gSQOO8!9»t!H 


1  COMEONENT 

NAVY 

FY  19J14GUARO  AND  RESERVE 

MILITARY  CONSTRUCTION 

3  DATE 

3  installation  and  location 

NAVAL  AIR  FACILHY  WASHINGICN  DC 

1 1  PCflsoNNei.  strength  as  oe 


total  t»<Lt5T€0 

CiV*t*AA«  total 

Cu*«0  4€SI« . 1 

iNcisifo 

595  59 

AoT«0«lZt0 

388 

148  2748 

1280  1468 

.rr  .  664  68 

actual 

453 

143  2335 

1212  1123 

»2  RESERVE  UNIT  DATA 

Utnr  DESIGNATICK 

STRENGTH 

AUTHCmZED 

ACRIAL 

NR  ACNO  OP05  0166 

25 

23 

NR  SR»jAR  HQ  0366 

59 

43 

NR  SPAK?^  HQ  0466 

16 

14 

NR  NAVAIRSTA  KEFLAVIK  1066 

185 

150 

NR  CARRIER  GROUP  0466 

43 

34 

NR  CV62  INDEPENDENCE  0166 

113 

95 

NR  CVN  69  EISENHOWER  0166 

74 

61 

NR  VR  24  OCMP  366 

8 

7 

NR  NAVSPACECCM  DALGRN  0166 

50 

A1 

NR  OCMJAVSPASUR  0266 

53 

41 

NR  ASWOC  466 

59 

35 

NR  ASWOC  966 

72 

32 

NR  ABPC  EMP  ^WF  H 

89 

73 

VP  68 

267 

210 

VR  48 

109 

77 

VAQ  209 

147 

118 

NR  M3BAS0CNTGHP  6666 

0 

1 

NR  NADOC  0166 

41 

25 

M  ■  II  1  1  ■Ml  —— 

13  major  equipment  and  AIRCRAFT 

T»»C 

4uTM0«i;t0 

ASSiCNlO 

Cr-39G 

2 

2 

C-20D 

2 

2 

EA-6B 

4 

4 

P-3B 

8 

8 

UC-12B 

3 

3 

F-18A 

14 

0 

DD/oirHl390s 

<0L(S  IO'TiONS  •€  uSlO 

UHTil  C  «MAv«STtO 

AACf  MO  26 

»<•■  7«<  I 


I  component 


DATE 


•  NAVY 


FY  GUARD  AND  RESERVE 
military  construction 


■)  lNSTAl.t.ATION  AND  location 


NAVAL  AIR  FACILITY  WASHINCTON  DC 


;  UNIT  DESIGNAnCW 

;NR  NAVAIRSYS  0366 
NR  NAVAIRSYS  0466 
NR  NAVAIRSYS  1366 
NR  NAVAIRSYSOCM  2366 
NR  AIR  SYSTEMS  CMD  0166 
NR  DNI  ESS  SUPP  UNIT  0166 
!nR  POSIC  EUROPE  0166 
NAVMIC  1566 

NR  DEFENSE  ATEfiCHE  0166 

NAVMIC  0466 

NR  NIAC  0166 

NAVMIC  0566 

NR  DIAHQ  0266 

NR  NICSEC  0166 

NR  NISRO  0166 

NR  NIC  0166 

NR  CNO  INIEL  PLOT  0166 

NR  CNO  INTEL  ANALYSIS  0166 

NR  NI90CM  0166 

NR  CNO  INTEL  PLANS  0166 

NR  DIA  CURRENT  INTEL  0166 

NR  OSD  TECH  TRANS  0166 

NR  FLEET  AIR  KEFLAVIK  1066 

NAVMIC  1666 

NK  NAF  WASH  MED/DEN  0166 
NR  NAVHOSP  PAX  RVR  0166 
NR  NORA  WASH3NG1CN  0166 
NR  NORA  t©SHINGICN  0966 
MAG  -  41A 
MAUS  -  41  DEIA 
MASD 
VMEA  321 


STRENGTH 


AU11K)RIZED 

ACTOAL 

15 

14 

17 

13 

9 

6 

10 

9 

10 

9 

39 

35 

42 

40 

61 

55 

111 

111 

74 

69 

24 

21 

74 

70 

11 

10 

67 

64 

21 

20 

54 

49 

58 

39 

33 

33 

43 

43 

18 

17 

47 

45 

27 

26 

23 

23 

54 

49 

62 

45 

23 

16 

37 

31 

8 

6 

92 

86 

85 

95 

30 

32 

48 

48 

2748 

2335 

DD/orc‘;.1390s 


«a(«iOuS  loitiovs  sc  uSCO  iNtfaNaitT 
umCit  c  o 


saCI  NO 


1.  COMPONENT 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  FACILITY 
OTOM.  D.C. 


8.  prooham  element 
50S196N 


FY  19li- MILITARY  CONSTRUCTION  PROJECT  DATA 


6.  CATEGORY  CODE 

7.  PROJECT  NUMSER 

219-20 

P-031 

4.  PAOJECT  TITLE 

EQUIPMENT  OPERATIONS 
FACILITY 


S.  PROJECT  COST  (SOOOt 

2,500 


«.  COST  ESTMEATEf 


U/M  I  QUANTITY 


EQUIPMENT  OPERATIONS  FACILITY.  .  8F  36,000  49.00 

SUPPORTING  FACILITIES . LS 

EXTERIOR  MECHANICAL . LS 

PAVEMENTS  .  “ 

COMMUNICATIONS . 

EXTERIOR  ELECTRICAL . LS 

SITE  PREPARATION . LS 

POLLUTION  ABATEMENT  STRUCTURE . LS 


StraTOTAL 


CONTINGENCY  (5t)  .  . 
TOTAL  CONTRACT  COST. 


SWERVISION,  INSPECTION,  AND  OVERHEAD  (6%) 


TOTAL  REQUEST . 

TOTAL  REQUEST  (ROUNDED) . . 

EQUIPMENT  FROM  OTHER  APPROPRIATIONS. 


1,764 

484 

(  68) 

(  172) 

(  34) 

(  77) 

(  128) 

{ _ 

2,248 

2,360 

_li2 

2,502 
2,500 
(  0) 


10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Concrete  foimdation  end  floor  slab,  pre-enuineered  steel  walls  with 
structural  steel  fraae  and  aetal  roof.  Facility  includes  space  for 
hydraulic  lifts,  utilities,  paveaents,  coaaunications  support,  exterior 
lighting,  site  iaproveaents  and  fueling  eguipaent.  Space  will  be  provided 
for  snow  reaoval  vehicle  parking  and  access  to  base  roads  and  flightline 
areas.  Facility  will  have  autoaatic  sprinkler  systea  for  fire  protection. 


11.  REQUlREMENTl  88.464  SF  ADEQUATE?  24,324  SF  SUBSTANDARD ?  2 4 ,140  SF 
PREQUIREMENT:  221.730  SF  ADEQUATE:  178,634  SF  SUBSTANDARD:  0  SF 

PROJECT;  Construct  a  Paveaent  and  Grounds  Equipaent  Shop  in  exchange  for 
an  Air  Force  aircraft  aaintenance  hangar.  (New  Mission) 

REOUlugMwrr »  The  project  will  enable  an  existing  hangar,  currently  owned 
by  the  Air  Force  and  used  as  a  Paveaent  and  Grounds  Eguipaent  Shop  to  be 
transferred  to  the  Naval  Reserve  (Naval  Air  Facility).  The  exchange  of 
facilities  will  provide  a  critically  needed  aircraft  maintenance  and 
training  space  for  a  newly  arrived  squadron  (VAQ-209)  as  wall  as  two  other 
flying  units  whose  missions  are  being  expanded  with  the  arrival  of 
additional  aircraft  in  the  next  18  months  (C-20's  and  C-130's). 

CURRENT  SITUATION;  Naval  Air  Facility  Washington,  a  tenant  of  Andrews  Air 
Force  Base,  is  lacking  over  43,000  square  feat  of  required  aircraft 
hangar,  aaintenance,  training  and  administration  space.  As  a  result, 
squadron  operations  are  performed  in  congested  and  inadequately  configured 
facilities.  Andrews  Air  Force  Base  does  not  have  any  land  near  its 
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1.  COMPONENT 

NAVY 

FY  94  military  construction  project  data 

2  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  FACILITY 

WASHINGTON.  D.C. 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

EQUIPMENT  OPERATIONS  FACILITY 

P-031 

flightlins  that  can  accoramodata  a  naw  hangar  sita,  which  la  naadad  to 
corract  tha  apaca  dafleiancy.  Howavar,  an  axiatlng  Air  Forca  hangar  ia 
baing  uaed  aa  a  maintananca  ahop  for  pavanant  and  grounda  aquipoiant. 

Naval  Air  Facility  may  uaa  thia  hangar  to  corract  ita  daficianciaa  if 
anothar  facility  ia  provided  to  accoomodata  tha  maintananca  ahop. 

IMPACT  IF  NOT  PROVIDED »  Tha  ability  of  tha  aquadrona  to  oparata  aafaly 
and  efficiently  ia  already  limited  and  with  the  arrival  of  turo  more  typaa 
of  aircraft  in  tha  next  18  montha  (C-130'b  and  C-20'a),  efficiency  will  be 
draatically  reduced  and  miaaion  raadinaaa  threatened. 

ADDITIONAL;  Economic  Alternativaa  Conaidared: 

a.  Statue  Quo:  This  alternative  ia  Infaaaibla  bacauaa  Naval  Air  Facility 
is  lacking  over  43,000  square  feet  of  required  hangar,  Mintanance, 
training  and  administration  space.  Thia  condition  will  result  in 
axcesaive  safety  hasards  and  operational  inaff icianciaa  which  threaten  tha 
mission  readiness  of  tha  squadrons. 

b.  Lease:  This  alternative  is  infeasible  because  Andrews  Air  Force  Baae 
does  not  have  a  site  near  ita  flight  line  that  can  accoosKHlate  a 
relocatable  leased  facility.  Permanent,  off-base,  private-sector 
facilities  in  the  area  cannot  be  laased  because  they  cannot  accommodate  a 
new  aircraft  hangar. 

c.  New  Construction:  This  alternative  is  infeasible  because  Andrews  Air 
Forca  Base  does  not  have  a  site  near  its  flightline  that  can  accoomiodate  a 
new  aircraft  hangar. 

d.  Rehabilitate/Renovate:  There  are  no  facilities  available  for 
rehabilitation  or  renovation  that  meet  the  requirements.  The  only 
feasible  alternative  is  the  rehabilitation/renovation  of  Hangar  15  which 
muld  require  the  Navy  to  provide  a  Paveswnt  and  Grounds  Equipment  Shop  to 
the  Air  Force  to  acccxnoodate  the  relocation  of  activities  currently 
performed  in  Hangar  15. 

e.  Analysis  Results:  Net  present  value  calculations  were  not  performed 
since  the  rehabilitation/renovation  of  Hangar  15  is  the  only  available 
alternative. 


12.  SUPPLEMENTAL  DATA: 

a.  Estimated  design  data: 


( 1 )  Status 

(a)  Date  Design  Started . Feb  90 

(b)  Percent  Complete  aa  of  January  1993  .  100 

(c)  Date  Design  35% . Mar  91 

(d)  Date  Design  Complete . Dec  91 


(2)  Basis 

(a)  Standard  of  Definitive  Design:  Yes  _  No  _ X, 

(b)  Where  Design  was  Most  Recently  Used:  _ 


(3)  Total  Cost  (c)  -  (a)  +  (b)  or  (d)  +  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications  .  {  135) 

(b)  All  Other  Design  Costs . (  200) 
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■/M  0tl»-LF4014*,« 


1.  COMPONENT 

NAVY 

FY  19^MILITARY  CONSTRUCTION  PROJECT  DATA 

2  DATE 

3.  installation  and  location 

NAVAL  AIR  FACILITY,  WASHINGTON  O.C. 

14.  PROJECT  TITLE 

S,  PROJECT  NUMSER 

EQUIPMENT  OPERATIONS  FACILITY 

P-031 

— 

(c)  Total  .  335 

(d)  Contract . (  295) 

(•)  Xn-housa .  (  40) 


(c)  Total  .  335 

(d)  Contract . (  295) 

(•)  In-housa .  (  40) 

(4)  Construction  Start . .  NOV  93 


b.  Kquipoant  associated  with  this  project  which  will  be  provided  from 
other  appropriations: 

Fiscal 

Equipment  Procuring  Appropriated  Cost 

gggffinolftfeMr?  Appropriation  or  Requested  fSQ00> 

M/A  M/A  N/A  N/A 

c.  Project  design  conforms  to  Part  II  of  Military  Handboo)c  1190 
"Facility  Planning  and  Design  Guide." 

Mote:  *  Naval  Reserve  hangar  requirement  and  assets. 
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wwoioI'LCAoi  Mit 


1  COMI^fNT 

NAVY 


FY  10J1GUARO  AND  RfSERVE 
MILITARY  CONSTRUCTION 


3  installation  AND  tOCATIOM  _ 

NAVAL  BESE2WE  READINESS  CENTER  ^DETROIT) 
SOUIHFIErD  MI 


6  FREOUfNCY  AND  TVn  UTILIZATION 

FIVE  DAYS  PER  WEEK  PLLK  THREE  WEEKEl®S  PER  M)NTH 


a  OATt 


4  ARfACONsrn 
COST  INOCX 

1.12 


6  OTHiR  ACTIVE/CUARO/RESfRVf  INSTALLATIONS  WITHIN  IS  MILE  RADIUS 

1  -  AIR  NATIONAL  GUARD 

2  -  ARMY  RESERVE 
2  -  OQAST  GUARD 

4  -  ARMY  NATIONAL  GUARD 
1  -  MARINE  CORPS  RESEFWE  CENTER 


7  PROJECTS  REQUESTED  IN  THIS  PROGRAM 


CATECORv 

COOC 


171-15 


PROJECT  TITLE 


COST 

ftOOOl 


•tart 


complete 


READINESS  CENTER  25,312  SF  3,100 
ADDITION 


JUN  92  MAR  93 


8  state  reserve  PORCES  FACILITIES  80AR0  RECOMMENDATION 


FEB  90 


VAUDAIED  FOR  UNILATERAL  (XNSTRUCTION 


9.  LAND  ACQUISITION  REQUIRED 


10  PROJECTS  planned  IN  NEXT  FOUR  YEARS 
NCNE 


(Number  0f  Aeftl 


00,Ur„13908 

■/MatRI  (.PABIOtM  Pat*  I  Ml 
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I  COMPONENT 


2  DATE 


FV  1914  guard  AND  RESERVE 
navy  I  MILITARY  CONSTRUCTION 


installation  and  location 
NAVAL  RESERVE  READINESS  CENTER  (DETROIT) 
SOOTHFIETJ),  MI _ _ 


n  PERSONNEL  strength  AS  OF 

■■ 

1  pcamanemt 

GUARD  RESERVE 

total  opp*cer 

fnlisteo 

CiVILlAIM  total 

OFFICER 

enlist  ED 

AuTMORIZKO  32  3 

28 

1  1550 

1213 

1337 

actual  32  3 

28 

1  1035 

169 

866 

_  _ _ 

12.  RESERVE  unit  DATA 

STRENCTIH 

UNIT  DESIGNATICN 

AUTHORIZED 

ACTUAL 

NR  CXWSUBGKJ  8  DET  113 

14 

19 

NR  MGMA3  UNIT  1913 

17 

16 

NR  OCMINDIV  125  MCM  DET  513 

19 

19 

NR  OCMSUPPRQN  8  DET  413 

20 

15 

NR  CCMLOGGRU  2  DET  313 

55 

42 

NR  AFS-6  SAN  DIEGO  613 

41 

43 

NR  AD-179  MERRIMACK 

28 

33 

NR  AFS-2  SYLVANIA  DET  0213 

30 

22 

NR  AFS-5  OCNOOBN  DET  0513 

34 

24 

NR  AD-44  SHENANDOAH  213 

27 

25 

NR  EF-1082  MaJTQOMERY  8213 

28 

31 

NR  OG-33  POX  3313 

47 

51 

NR  DD-992  i  EEETCHER  9213 

23 

22 

NR  CARGO  HD  BN  7  DET  F  713 

16 

16 

NR  PHIB  CB  2  DET  113 

35 

35 

NR  4  FSSG  24  DC  DET  3 

11 

9 

(CONT) 

13  MAJOR  EQUIPMENT  AND  AIRCRAFT 

AuTMORlZeO 

assigned 

CARRYALL 

1 

1 

SEDAN 

1 

1 

lak  font*  <f  OOn  '"fvlOUSCO>flONSV*T  Bl  uStOINflBNALl.'r  A 

L/ Ul  OfC  7*  I  0«7vS  uNfll.  (  ■xAuSTfS  BACt  NO 

71  1 


ast-iw-iit  >1 


1  CO^'PO^E^T 


FY  19J4GUARD  AND  RESERVE 


DATE 


MILITARY  CONSTRUCTION 


1  installation  AND  LOCATION  _  _ 

NAVAL  RESERVE  READINESS  CENTER  (DETTROIT) 
SOUTHFIELD,  JG _ 


STRHflGIH 


UNIT  DESIQCCTION 

NR  4  MAIOIV  1/24 
NR  MOBASOONTGKP  1325 
iNMCB-26  DET  0526 
i  PN  MOBILE  CONST  BATT  26 
INR  CVC  GUAM  213 
I  NR  SIMA  NORWA  DET  513 
NR  SEOGRD  DETROIT  713 
NR  VQLTRAUNIT  1325 
NR  SUPSHIP  1013 
NR  NAVaA  INDUST  MOB  713 
NR  PERSMQBTEAM  1713 
NR  NAVHOSP  PHUA  313 
NR  ABPC  SSU  (SMALL)  313 
NR  NSC  NORPOIR  HOS  G  2013 
NR  VrU  DENTAL  1325 
NR  NAVJAG  113 
NR  01  DET  813 
NR  VTU  lAW  1306 
NR  FLTSUPTRA  1913 
NR  CNAVEUR  DET  413 
NRSE  USNA  INFO  DETROIT 
NRSE  CRUITOOM  ASST  DETROIT 
NRSE  SEA  POWER  DETROIT 
!  NRSE  SEA  CADET  DETROIT 
'  NRSE  SPEC  OFF  STU  DETROIT 
NRSE  DEOT  STU  DETROIT 


AUTHORIZED 

ACIUAL 

33 

37 

0 

39 

1 

155 

745 

0 

23 

22 

32 

39 

24 

27 

0 

70 

4 

4 

6 

6 

28 

25 

44 

70 

33 

30 

19 

20 

0 

0 

7 

7 

12 

10 

0 

1 

9 

9 

35 

32 

13 

2 

0 

0 

0 

0 

0 

0 

18 

5 

19 

3 

1550 

1035 
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1.  COMPONENT 
NAVY 


FY  192i_  MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  RESERVE  READINESS  CENTER  (DETROIT) 
SOUTHFIELD,  MI 


6.  PROGRAM  ELEMENT 
0505096N 


«.  COST  ESTIMATES 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

171-15 

P-117 

4.  PROJECT  TITLE 

READINESS  CENTER  ADDITION 


S.  PROJECT  COST  (SOOO) 

3,100 


U/M  I  QUANTITV 


RESERVE  TRAINING  BUILDING  171-15  . 

SUPPORTING  FACILITIES:  . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  &  SUBSTATION.  .  .  . 

MECHANICAL  UTILITIES  . 

ROADS,  PARKING  &  SIDEWALKS  . 

SITE  IMPROVEMENTS . 

DEMOLITION  (CONTROLLED) . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION,  AND  OVERHEAD  (6%) 


TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


2,115 

671 

(  80) 
(  156) 

(  156) 

<  15») 

(  49) 

(  71) 

2,786 

_l2i 

2,925 

175 

3,100 
(  265) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Building  additions  to  natch  existing  with  steel  franed,  nasonry  wall 
construction  for  the  Readiness  Center  Addition  and  Drill  Ball  Expansion. 
Included  in  the  project  will  be  paving  for  a  Vehicle  Parking  Area  and 
relocation  of  existing  site  utilities.  Air  Conditioning:  85  Tons. 


11.  REQUIREMENT:  50.209  SF  ADEQUATE:  24.897  SF  SUBSTANDARD:  JK  SF 


PROJECT:  Construct  an  addition  to  existing  building  to  provide  sufficient 
training  facilities  for  Naval  Reservists.  (Current  Mission) 

REQUIREMENT:  To  provide  a  consolidated  facility  to  properly  train  and 
administer  over  1,000  Naval  Surface  Reservists  who  reside  in  the  Detroit 
Area  as  well  as  provide  specialised  training  for  an  additional  1,500 
Reserve  personnel  not  offered  at  other  Reserve  centers  in  Michigan  and 
Indiana . 

CURRENT  SITUATION:  When  the  Naval  Reserve  vacated  the  100,000  square  feet 
NAVMARCORESCEN  Detroit  facility  in  1990  to  avoid  substantial  maintenance 
and  repair  costs  and  consolidated  to  the  Southfield  Facility,  it  became 
extremely  overcrowded.  The  existing  facility  -has  less  than  half  the  space 
required  to  train  the  over  1,000  Naval  Reservists  that  are  assigned. 
Temporary  classroom  space  is  leased  to  make  up  for  some  of  the  space 
deficiency,  but  there  is  still  a  critical  shortage  of  assembly  hall, 
administrative,  medical,  recruiting,  female  locker  and  a  restroom  and 
training  aid  space. 

IMPACT  IF  NOT  PROVIDED;  Unable  to  adequately  perform  assigned  missions 
thus  resulting  in  degradation  of  mobilisation  readiness  of  assigned 
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1.  COMPONENT 

NAVY 

FY  19  94  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  RESERVE  READINESS  CENTER  (DETROIT) 

SOUTHFIELD,  MI 

|4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

READINESS  CENTER  ADDITION 

P-117 

Reservists . 

Retention  and  recruiting  aay  suffer  due  to  craaped  space.  I 

The  leased  classrooas  are  a  sigaificaot  distance  froa  the  Readiness 
Center  asking  training  inefficient. 

ADDITIONAL i  Bconoaic  Alternatives  Considered! 

a.  Status  Quo:  With  less  than  half  the  space  required  at  its  facility 
to  perfora  the  necessary  training  and  adainistration  of  over  1,000  Naval 
Reservists,  aission  readiness  will  be  seriously  affected  if  the  project 
is  not  accoaplished. 

b.  Lease:  Leasing  is  not  an  econoaical  alternative  since  the  Naval 
Reserve  is  currently  leasing  1,800  square  feet  of  space  for  classrooas  at 
$20/SF  per  year.  Lease  costs  of  approxiaately  $1  aillion  per  year  would 
be  required  to  lease  the  entire  50,209  square  feet  space  requireaent. 

The  leasing  of  classrooa  space  not  in  the  iaaediate  vicinity  of  the 
reserve  center  disrupts  the  flow  of  business  during  the  drill  tfeekend, 
since  the  adainistrative  function  is  accoaplished  at  the  center. 

c.  New  Construction:  An  addition  to  the  existing  facility  is  considered 
the  aost  econoaical  solution  vice  construction  of  an  entirely  new 
facility  at  another  site.  Payback  for  an  addition  to  the  existing 
facility  vice  leasing  is  less  than  five  years.  Payback  for  a  coapletely 
new  facility  on  a  separate  site  vice  leasing  is  approxiaately  ten  years. 

d.  Rehabilitate/Renovate:  There  are  no  facilities  available  that 
could  be  aodified  for  less  than  the  cost  of  the  proposed  addition. 

e.  Analysis  Results:  Net  present  value  calculations  indicate  that  new 
construction  has  the  lowest  life  cycle  cost  aaong  the  viable 
alternatives . 


12.  SUPPLEMENTAL  DATA: 

a.  Estiaated  design  data: 


(1)  Status 

(a)  Date  design  Started . Jun  92 

(b)  Percent  Coaplete  as  of  January  1993  .  .  65 

(c)  Date  Design  35% . .  Oct  92 

(d)  Date  Design  Coaplete . Mar  93 

(2)  Basis 

(a)  Standard  or  Definitive  Design:  Yes  _  Mo  I 

(b)  Where  Design  Was  Itostly  Recently  Used:  _____ 

(3)  Total  cost  (c)  «  (a)  (b)  or  (d)  ■¥  (a)  i  ($000) 

(a)  Production  of  Plans  and  Specifications  .  (  180) 

(b) '  All  Other  Design  Costs . (  90) 

(c)  Total .  270 

(d)  Contract . (  220) 

(e)  In-house  .  . . (  50) 

(4)  Construction  start . NOV  93 


b.  Bquii»ent  associated  with  this  project  which  will  be  provided 
froa  other  appropriations: 
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37 
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1.  COMPONENT 


FY  19_MtLITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  RESERVE  READINESS  CENTER  (DETROIT) 
SOUTHFIELD,  MI 


4.  PROJECT  TITLE 

READINESS  CENTER  ADDITION 


5.  PROJECT  NUMBER 


P-117 


Equipment 


Procuring 


Fiscal 

Appropriated 


Cost 

ligP-QJ. 

N/A 


c.  Project  design  conforms  to  Part  II  of  Military  Handbook  1190 
'Facility  Planning  and  Design  Guide." 
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PAGE  NO.  '38 


1  COMfOMENT 

NAVY 


CENTER 

KEAREtT  M7 


V  frequency  and  tyre  utilization 

FIVE  DAYS  PER  WEEK  PLUS  TWO  WEEKENDS  PER  MCNIH 


FY  19^GUARD  AND  RESERVE 
MILITARY  CONSTRUCTION 


7  DATE 


4.  AREA  CONSTR 
COST  INDEX 

1.14 


6  OTHER  ACTIVE /GUARD/RESERVE  INSTALLATIONS  WITHIN  IB  MILE  RADIUS 

2  -  ACTIVE  NAVY  ACTIVITIES 

1  -  ARMED  FOEOS  RESERVE  CENTER 
’  2  -  ARMY  RESERVE  CENTERS 

1  3  -  NEW  JERSEY  NATIONAL  GUARD  ARMORIES 

t _ 

1 

7  PROJECTS  REQUESTED  IN  THIS  PROGRAM 

CATEGORY 

COST 

1 

DCSICN  STATUS  i 

CODE  PROJECT  TITLE 

SCORE 

iSOOOl 

START 

COMRLETE 

171“15  INSTALL  AIR  CONDI- 

180  IN 

800 

FEB  87 

MAR  90 

TIONING 

8  STATE  RESERVE  FORCES  FACILITIES  BOARD  RECOMMENDATION 


REOOmENDED  FOR  IffUIATERAL  OCNSTBUCTICN 


9.  LAND  ACQUISITION  REQUIRED 


10.  PROJECTS  PLANNED  IN  NEXT  FOUR  YEARS 

NONE 


NOV  88 

(Otnt 


INumbtr  of  Aem) 


DD,rY%8l3908 

■/M  OIRl.Lf 


PACE  NO  39 


1  COMPONENT 


7  DATE 


FY  ISS+GUARD  AND  RESERVE 
NAVY  1  MILITARY  CONSTRUCTION 


■T  installation  and  location 
NAVY  RESERVE  READINESS  CENTER 
KEABNY  NJ 


1  It  personnel  strength  AS  of 

I  permanent 

GUARD  RESERVE 

total  officer 

enlisted 

Civilian  total  OFFiCE« 

ENLiSIEO 

authorized  26  2 

23 

1  563  101 

462 

actual  26  2 

23 

1  588  135 

453 

_ _ 

<2.  RESERVE  UNIT  DATA 

STRENGTH 

UNIT  DESICaffinCN 

AUraORIZED 

AdUAL 

NR  SUBSUPEAC  NLCN  DBT  404 

78 

70 

NR  CARGO  HD  BN  8  DET  F  804 

32 

28 

NR  4  MARDIV  2/25  DET  D 

12 

io 

NR  SPEC  WAR  UNIT  2 

44 

46 

NR  MQBASOONIGRP  0404 

0 

30 

NWiB  21  DET  1321 

69 

71 

NR  OOMSC  LANT  DET  304 

47 

42 

NR  MILTRANSUIANT  104 

29 

24 

MSOCETJORIANT  104 

19 

17 

NR  N2S0  NEW  YORK  D1  104 

32 

36 

NR  SIMA  NRMF  DET  604 

36 

36 

NR  SBCXSV  KEARNY  404 

20 

21 

NR  VQLTRAUNIT  0404 

0 

21 

NR  WPNSXA  EARLE  1004 

40 

32 

NR  FH  500  CBTZ  20  DET  E 

83 

73 

•  NR  ra  CBTZ  20  DET  P0466A 

12 

21 

NR  FLTSUPERA  404 

10 

10 

563 

588 

13  MAJOR  EQUIPMENT  AND  AIRCRAFT 

f  vPE 

authorized 

assigned 

SEDAN 

1 

1 

PICKUP 

1 

1 

f«f%  fOPM  »«tviOuS  lOiftONS  MAY  it  USIO  iNTIRNAtLt 

tJUtotcn  IwaIvS  uRtii.  tA«.AviSTto  PACK  MO  40 

Ptm3i7 


1.  COMPONENT 


FY  19_?1  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  LOCATION 

1  4.  PROJECT  TITLE 

NAVAL  RESERVE  READINESS  CENTER 

KEARNY,  NJ 

INSTALL  AIR  CONDITIONING 

S.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7  PROJECT  NUMBER  ■ 

8.  PROJECT  COST  ($0001 

0505096N 

171-15 

P-558 

800 

9.  COST  ESTIMATES 


AIR  CONDITIONING  SYSTEM . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  S  OVERHEAD  (6%).  .  . 

TOTAL  REQUEST . 

TOTAL  REQUEST  (ROUNDED) . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Provide  a  chilled  water  cooling  system  consisting  of  a  new  air  cooled 
water  chiller,  circulating  inimps,  cooling  coils,  chilled  water  piping, 
ductvrork,  environmental  controls  and  wiring.  The  capacity  of  the 
cooling  system  will  be  approximately  180  tons  of  refrigeration. 


11.  REQUIREMENTS  Ififi  TONS  A/C  ADEQUATE:  J2_  TON  SUBSTANDARD:  _2_  TON 

PROJECTS  Provide  an  air  conditioning  system  for  summer  cooling  season. 
(Current  Mission) 

REQUIREMENT:  Install  air  conditioning  system  with  approximately  180  tons 

capacity.  This  will  provide  healthy  ambient  temperature  for  admini¬ 
stration  and  training  of  Reserve  personnel. 

CURRENT  SITUATION:  Indoor  temperature  during  the  summer  months  in  work 
centers  and  class  rooms  exceeds  90  degrees.  Absence  of  air  conditioning 
in  the  building  is  unhealthy  for  administrative  personnel  and  inhibits 
effective  classroom  training. 

IMPACT  IF  NOT  PROVIDED;  If  the  air  conditioning  system  is  not  provided, 
the  unhealthful  indoor  ambient  temperature  will  continue  to  make  it 
physically  difficult  to  recruit  and  train  Reservists  and  accomplish  rou¬ 
tine  %rark  as  required  to  maintain  readiness  for  mobilization  of  assigned 
personnel . 


DDl  D^C  761391 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
until  EXHAUSTED 
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»/N  010}  ur  ooi.3«<o 


1,  COMPONENT 

NAVY 

FY  19.21_MILITARY  CONSTRUCTION  PROJECT  DATA 

2  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAX.  AESBXVE  RBADXNESS  CKNTEK 

RBAHlfy,  NJ 

4.  PROJECT  TITLE 

6  PROJECT  number 

XNSTAXX  AX8 

CONDXTX(»IXIK> 

P“558 

a.  Bstiaatad  dasign  datat 

(1)  Status 

(a)  Data  dasigo  Startad  . 

(b)  Parcant  Coaplata  as  of  January  1993 

(c)  Data  Oasign  3St . . 

(d)  Data  Dasiga  Coag>lata . . 


Pab  87 
100 

Sap  88 
Mar  90 


(2)  Sasis 

(a)  Standard  or  Dafinitira  Oasign:  Tas  _  No  X 

<b)  Hhara  Dasign  Was  Mostly  Racantly  Usad:  _ 

(3)  Total  cost  (c)  ■  (a)  +  (b)  or  (d)  ♦  (a)  :  ($000) 

(a)  Production  of  Plans  and  Spacifications  .  (  40) 

(b)  All  Otbar  Dasign  Costs . (  40) 

(c)  Total .  SO 

(d)  Contract . . . (  4$) 

(a)  Xn-bousa . (  15) 

(4)  Construction  start . MOV  93 

b.  EquipsMnt  associated  with  this  project  which  will  be  provided 
fro*  otbar  appropriations: 


Eguipwant 

Woaanelati 

N/A 


Procuring 

Appropriat 

N/A 


Fiscal 

Appropriated 


Cost 

i^OOO) 

N/A 


c.  Project  dasign  conforas  to  Part  XX  of  Military  Handbook 
1190  ’’Facility  Planning  and  Oasign  Ouida.* 
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i/Naiai 


1  COMPOMtNT 

NAVY 


FY  19^GUARO  AND  RESERVE 
MILITARY  CONSTRUCTION 


3  INSTALUATION  AND  LOCATiOM 

NAVAL  EDUCATICN  AND  TRAINING  CENTER  NEWPCOT,  RI 


rOATf 


4.  ARIA  CONSTR 

'Sir*- 


S  FREOUiNCV  and  TYPE  UTIUZATION 


AS  A  MAJCSl  NAVAL  TRAINING  AND  SUPPORT  RASE,  IT  IS  UTILIZED  24  HOURS  A 
DAY,  7  DAYS  A  WEEK. 


6  OTHER  ACTiVE/CUARO/RESERVE  INSTALLATIONS  WITHIN  18  MILE  RADIUS 

2  -  AEMY  GUARD 

3  -  NAVY 

1  -  AIR  NATIONAL  GUARD 
1  -  AEMY  RESERVE 


7.  PROJECTS  REQUESTED  IN  THIS  PROGRAM 


CATEOORV 

CODE 


171-20 


PROJECT  title  tCO^E 


CBU  FACILITY  ALTERATIONS  6,000SF  5000 


PEEIQW  STATUE 
ITAAT  COMI^LETE 


JUN  92  JUN  93 


8  STATE  RESERVE  FORCES  FACILITIES  80ARO  RECOMMENDATION 

SEP  92 

APPROVED  FOR  JOINT  CCNSTRUOTTON 

tD»Mf 

9.  LAND  ACQUISITION  REQUIRED 

n 

IHymb^r  of  Aerotl 

10  PROJECTS  Planned  in  next  pour  years 

NO  OTHER  M3®  PROJECTS  PLANNED  IN  NEXT  POUR  YEARS. 


0D,'.srr„i390s 
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1  COMPONENT 

NAVY 


FY  192.4  GUARD  AND  RESERVE 
MILITARY  CONSTRUCTION 


2  DATE 


_ I - 

3  INSTALLATION  AND  LOCATION 

NAVAL  EDUCATION  AND  TRAINING  CEJ^TER,  NEWPORT,  RI 
11  PERSONNEL  strength  AS  ofAUG  92  (CBU  PERSONNEL  ONLY) 


PERMAigENT 

CUARO  RESERVE 

TOT*t 

OFFICER 

ENLISTED 

civilian 

total 

enlisieo 

AuTHOniZbO 

82 

1 

81 

0 

0 

0 

0 

*CTo*t 

61 

1 

60 

0 

0 

0 

0 

12.  RESERVE  UNIT  DATA 

STARTING  IN  FY-93,  A  RESERVE  CONSTRUCTION  BATTALION  MAINTENANCE  UNIT  (CBMJ) 
DEmiWENT  OF  APPROXIMATELY  ONE  RESERVE  CEC  OFFICER  AND  50  RESERVE  SEABEES 
WILL  BE  AUIHORIZED  AND  ASSIGNED  TO  ASSIST  TOE  CBU  PERFORM  FACILITY 
MAINTENANCE,  REPAIR  AND  COISTRUCTION  TO  REDUCE  TOE  MRP  BACKLOG.  BILLETS 
WILL  BE  TAKEN  FROM  RESERVE  SEABEE  BATEALICNS  BEING  DISESTABLISHED  AND 
REASSIGNED  TO  THE  CBMU.  MOST  PERSONNEL  WILL  BE  LOCALLY  REASSIGNED  FROM  A 
RESERVE  BATTALION  DETACHMENT  TO  THE  CBMU  DETACHMENT.  ADDITIONALLY,  THE 
HEADQUARTERS  FOR  THE  335  MAN  CBMU  IS  TO  BE  LOCATED  AT  NETC  NEWPORT. 

CURRENT  RESERVE  UNIT  DATA  FOR  THE  RHODE  ISLAND  AREA  (RESERVE  CBC  OFFICERS 
AND  SEABEES  ONLY) 

UNIT  AUTHORIZED  ACTUAL 

IWCB  12  DET  0212  113  113 

NR  CBC  DAVISVILLE  105  54 

NOTE:  BOTH  RESERVE  UNITS  TO 
BE  DISESTABLISHED 


13.  MAJOR  EQUIPMENT  AND  AIRCRAFT 


jypi 

auTmOAi^EO 

ASSIGNED 

TRUCK  (3/4  TON  -  5  TON) 

7 

7 

15  TON  TRUCK  (3  DUMP,  1  STAKE 

1  TRAILER) 

5 

5 

TRAILER  (1  TILT,  1  LOW  BOY) 

2 

2 

FORKLUT 

1 

1 

ROAD  GRADER 

1 

1 

FRONT  END  LOADER  (WHEEL) 

1 

1 

RDII£R,  MOTOR  - 

1 

1 

WELDER,  ARC 

1 

1 

FLOODUGHT  TRAILER 

1 

1 

DD/ord,  1390s 
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PACt  NO  44 


1 .  COMPONENT 


FY  19_2f  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  INSTALLATION  AND  LOCATION 
NAVAL  EDUCATION  AND  TRAINING  CENTER 


4.  PROJECT  TITLE 

CONSTRUCTION  BATTALION  UNIT 


6.  PROGRAM  ELEMENT 

e.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

0505096N 

219-20 

P-419 

500 

1  9.  COST  ESTIMATES 

U/M  QUANTITY 


PRIMARY  FACILITY 

FACILITY  ALTERATIONS 
SUPPORTING  FACILITIES 
UTILITIES 

PARKING  AND  STORAGE 
SUBTOTAL 
CONTINGENCY  (5%) 

TOTAL  CONTRACT  COST 

SUPERVISION,  INSPECTION  &  OVERHEAD  (6.0%) 

TOTAL  REQUEST 

TOTAL  REQUEST  (ROUNDED) 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


270 

6,000  45.00  (  270) 

180 
(  95) 

( _ II) 

450 

_ U 

472 

_ gs. 

500 

500 

{  0) 


10.  OESCniPTION  OF  PROPOSED  CONSTRUCTION 

Altar  the  axisting  Naval  Conatructloo  Battalion  Unit  facility  to  provida 
additional  air  conditionad  spaca  for  administration,  shops,  lockors, 
^oi'^Bts  and  showars.  Altarations  will  also  include  spaca  for  an  indoor 
equipment  wash  area  and  storage.  Construct  paved  parking  and  extend  the 
secure  storage  area. 


11.  REQUIREMENT;  18,200  SF  ADEQUATE;  12,200  SF  SUBSTANDARD;  0  SF 
PROJECT;  Alter  existing  facilities  to  support  a  new  Construction 
Battalion  Maintenance  Unit  (Reserve  CBMU)  that  will  be  colocated  with  the 
existing  Construction  Battalion  Unit  (active  duty  CBU) .  (New  Mission) 
REQUIREMENT;  Adequate  and  properly  configured  facilities  to  accomamdate 
and  support  the  increase  in  personnel  and  support,  equij^ent  that  will  work 
out  of  the  Naval  Education  and  Training  Center  Newport  CBU  facilities. 

Both  the  CBU  and  CBMU  will  be  instrumental  in  reducing  the  backlog  of 
maintenance  and  repair  of  Naval  facilities  in  the  Newport  area. 

PURRENT _ SITUATION;  The  increase  in  personnel  along  with  the  corresponding 

increase  in  supporting  construction  equipment  has  created  an  urgent  nt^d 
fecility  alterations.  The  existing  facilities  lack  adequate  personnel 
and  equipment  support  space  to  adequately  accommodate  the  increased 
loading.  In  addition,  the  existing  parking  and  secure  storage  areas  are 
unpaved  and  inadequate. 

NOT  PROVIDED;  Naval  Education  and  Training  Center  Newport 
cannot  adequately  support  the  added  personnel,  equipment,  and  overall 
increased  workload  which  will  be  assigned  to  the  CBU  and  CBMU.  This  will 
impact  recruiting,  retention,  training  and  readiness  of  the  active  duty 
and  Reserve  personnel. 


DDi  D^c  7.1391 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  '4  5 


1.  COMPONENT 

MAVy 

FY  IS^MILITARY  CONSTRUCTION  PROJECT  DATA 

3  DATE 

3.  installation  and  LOCATION 

KAVAL  EDDCATION  AMD  TAAIHING  CZMTZS 

MBNPORT,  RI 

4.  PROJECT  TITLE 

CQKSTKDCTIOH  BATTALION  UNIT  PACILITr  ALTZBATI0B8 

a.  PROJECT  NUMBER 

P-419 

— 

12.  8UPPUQCBNTAL  DATXi 


a.  Zatimtad  daslgn  datai 


1.  Status t 

(a)  Data  Daalgn  Startad .  <7ub  92 

(b)  Parcant  Coaplata  aa  of  Jan  93 .  35 

(e)  Data  Daaiyn  35% .  Mov  92 

(d)  Data  Daaljn  Ccmplata .  Jtta  93 

2.  Baalat 

(a)  Standard  or  Dafinltlva  Daalgn  i  Taa  Zo  X 

(b)  Nhara  Daalgn  Haa  Moat  Baeantly  Oaadi  _ 

3.  Total  coat  (e)  ■  (a)  ♦  (b)  or  (d)  *  (a) t  (fooo) 

(a)  Production  of  Plana  and  Spaelfleatlona . (  25) 

(b)  All  Othar  Daalgn  Coata . ( _ 1$) 

(c)  Total .  40 

(d)  Contract . . . (  30) 

(a)  In'houaa . . . (  10) 

4.  Conatruetlon  Start .  Mov  93 


b.  Etjulpnant  aaaoclatad  with  thla  projaet  which  will  ba  prowldad 
froa  othar  appropriations i 

Plseal  Taar 

Equlpnant  Procuring  Appropriated  Cost 

Honenclatxira  Appropriation  or  Raouaatad  (5000) 

H/A  H/A  H/A  H/A 

c.  Projaet  daalgn  eonfons  to  Part  II  of  Military  Handbook  1190 
■Facility  Planning  and  Daalgn  Oulda.* 


DD 


FORM 
1  DEC  76 


1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALUY 

until  exhausted 


PAOE  NO.  45 


V  COMPONENT 

NAVY 

FY  19^0UAR0  AND  RESERVE 

MILITARY  CONSTR'JCTION 

3  date 

3  installation  and  location 

NAVAL  AND  MARINE  CORPS  RESERVE  CENTER 

CHA3TAN00GA,  IN 

4.  area  CONSTR 
COST  index 

.80 

&  PR€QUCNCV  AND  TYff  UTIUZATION 

FIVE  DAYS  PER  WEEK  PIUS  TWO  WEEKENDS  PER  EENIH. 


6.  OTHIR  ACTiVE/CUAAOmC$illVi  INSTALLATIONS  WITHIN  .5  MILS  NAOiUS 

1  -  U.S.  COAST  GUARD 
1  -  A»1Y  NATIONAL  GUARD 
1  “  ARMY  RESERVE 
1  -  AIR  NATIONAL  GUARD 


7.  rnOJECTS  REQUESTED  IN  THIS  RROCRAM 


CATECOnv 

CODE 


171-15 


COST 

tseooi 


PROJECT  title  SCO^E  IBOSOI 


RESERVE  TRAINING  CENIER  40,438SF  3,690 


ETAST  COMPLETE 

AUG  90  MAY  92 


S.  state  reserve  forces  FACILITIES  SOARO  RECOMMENDATION 

OCT  87 

’ 

tO0M) 

APPROVED  FOR  JOINT  CCNSTRDCnON 

».  LAND  ACQUISITION  REQUIRED 

7 

CITY  TO  LEASE  LAND  AT  $1.00/YR  FOR  50  YEARS 

(Ny0nb»r  of  Merwi) 

10.  PROJECTS  planned  IN  NEXT  POUR  YEARS 

NONE 


DD,'m7vM390s 


PACE  NO  47 


I  COMPONENT 

NAVY 


FY  1994  GUARD  AND  RESERVE 
MILITARY  CONSTRUCTION 


2  DATE 


.1  installation  and  location 

NAVAL  AND  MARINE  CORPS  RESERVE  CENTER 

CHATTANOOGA,  IN 

11  personnel  strength  AS  OF 

PCRMANENT 

GUARD  RESERVE 

1  total  opficeh 

€MLIST£0 

Civilian 

total 

DPTICER 

enlisted 

authorized  _ 

2 

24 

0 

380 

55 

325 

actual 

2 

25 

0 

411 

56 

355 

12.  reserve  UNIT  data 

STRENGIH 

UNIT  DESIGNATICN 

AUTfDRIZED 

ACIUAI, 

NR  AD-19  YOSEMTTE  0308 

36 

55 

NR  FPG  SUPPORT  UNIT  0108 

29 

30 

NR  MDBASCONTGRP  0802 

0 

*  8 

»CB  24  DET  1224 

85 

85 

NR  CVC  KEY  WEST  108 

30 

30 

NR  NSY  NORVA  308 

9 

6 

NR  WPNSTA  CHASN  908 

33 

34 

NR  FH  500  OCM4Z  14  DBT  B 

29 

34 

NR  RADCW  ERTLftNT  108 

17 

17 

MCR  BATTERY  M  4/14 

112 

112 

380 

380 

13.  MAJOR  EQUIPMENT  AND  AIRCRAFT 


Type 

AuTHORiZEO 

ASSIGNED 

M109A3 

6 

6 

HMIV 

9 

9 

M813 

7 

7 

M936 

1 

1 

M105 

3 

3 

M149 

1 

1 

VAN 

1 

1 

SEDAN 

1 

1 

DD.’oir,.  1390s 


vntviOuS  CO>r>ONS  mat  at  uStO  ■nT(mn«li.t 
U«l»ll.  t«~*uSTlo 


pact  NO 


48 


aa-pp-nt  ti 


1.  COMPONENT 
NAVY 


FY  19_  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 
NAVAL  &  MARINE  CORPS  RESERVE  CENTER 
CHATTANOOGA,  TN 


S.  PNOGNAM  ELEMENT 
0505 196N 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

171-15 

P-215 

4.  PROJECT  TITLE 

RESERVE  TRAINING  CENTER 


8.  PROJECT  COST  ISOOO) 
3,690 


8.  COST  ESTIMATES 


U/M  I  QUANTITY 


RESERVE  CENTER  .  SP  40,438 

RESERVE  TRAINING  BUILDING . SF  37,362 

VEHICLE  MAINTENANCE  FACILITY  .  SF  3,076 

SUPPORTING  FACILITIES . 

ROADS,  SIDEWALKS  6  PARKING  .  LS 

ELECTRICAL  UTILITIES  .  LS 

MECHANICAL  UTILITIES  .  LS 

SITE  IMPROVEMENTS  . LS 

COMPACTED  FILL . CY  41,600 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION,  AND  OVERHEAD  (6%) 


68.15 

68.00 

70.00 


TOTAL  REQUEST . 

EQUIPMENT  PROM  OTHER  APPROPRIATIONS. 


2,756 
(2,541) 
<  215) 

559 
(  148) 

(  103) 

(  62) 
(  80) 


3,690 

(25) 


10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Concrete  and  steel  tira  story  building  witb  aasonry  exterior  walls,  pitched 
roof,  concrete  floors,  steel  stud  gypsue  board  and  concrete  block  interior 
walls  and  suspended  ceiling.  Intrusion  Detection  Systea  is  included  -  OPN 
funded . 

Total  Area  Includes  Space  For;  Vehicle  Maintenance/Oarage  with  wash  rack. 
Library,  Offices,  Classrooas,  Toilets  and  Locker  Rooa,  Storage,  Medical 
Area  and  Asseably  Hall. 


Air  Conditioi 


120  Tons 


11.  REQUIREMENT:  40.438  SF  ADEQUATE:  0  SF  SUBSTANDARD; 29 . 985  SF 

PROJECT;  Provides  a  Reserve  Training  Building  and  Vehicle  Maintenance 
Facility  on  seven  acres  of  land  provided  by  the  City  of  Chattanooga  for  50 
years  at  $1  per  year  lease  cost.  (Current  Mission) 

REQUIREMENT;  To  provide  adequate  space  to  conduct  training,  recruiting  and 
adainistration  of  personnel  and  units  of  the  Naval  and  Marine  Corps  Reserve. 
CURRENT  SITUATION;  The  configuration  of  this  40-year  old  seai-peraanent 
Butler  building  with  masonry  head  house  with  six  additional  separate 
masonry  training,  storage,  and  vehicle  maintenance  facilities  does  not 
conform  to  present  or  planned  training  requirements.  The  location  and 
configuration  of  the  Marine  Corps  Vehicle  Maintenance  Facility  makes  it 
unusable  for  repairing  the  equipment  assigned  to  the  Marine  Corps  Reserve 
unit  and  most  maintenance  work  is  performed  outdoors.  The  entrance  to 
this  Reserve  Center  is  through  a  narrow  alley  which  severely  restricts 
access  to  the  site.  The  organizational  equipment  must  be  moved  to  and 
from  the  site  over  private  property  since  it  is  too  wide  for  access 
through  the  alley. 


DDi  o8c^6l391 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  49 


1.  COMPONENT 

NAVY 

FY  19  94  MILITARY  CONSTRUCTION  PROJECT  DATA 

2  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  &  MARINE  CORPS  RESERVE  CENTER,  CHATTANOOGA,  TN 

4.  PROJECT  title 

RESERVE  TRAINING  BUIU)ING 

S.  PROJECT  number 

P-215 

IMPACT  IF  MOT  PROVIDED i  If  tba  Naval  and  Marina  Corpa  Raaarva  ara  raquirad 
to  raaain  at  tba  currant  aita,  training  will  eontinua  to  ba  eonductad  in 
inafficiant,  outdatad,  and  inadaquata  facilitiaa  with  tba  rasultant 
dagradation  of  training,  aorala  and  Navy  i«aga. 

ADDITIONAL:  Econoaic  Altasnativaa  Conaidaradt 


a.  Status  Quo:  Tbia  altamativa  is  considarad  unsatisfactory  <l<*a  to  tba 
lack  of  adequate  space  and  tba  inability  of  tba  Marina  Corps  personnel  to 
properly  service  their  equipaent. 

b.  Ranovation/Modemisation:  This  was  considarad  as  a  possible  option 
except  that  the  econoaic  analysis  indicates  that  this  is  not  tba  wtomt  cost 
affective  alternative. 

c.  Lease:  Leasing  of  a  facility  was  considarad  as  a  possible  option  except 
that  tba  econoaic  analysis  indicated  that  this  is  not  the  aost  cost 
affective  altamativa.  The  Naval  Reserve  does  plan  to  lease  land  since  tba 
City  of  Chattanooga  has  offered  the  Naval  Reserve  a  50  year  lease  at  $1.00 
per  year  for  seven  acres  of  land  in  order  to  construct  a  replaceaant  Reserve 
Center . 

d.  New  Construction:  New  construction  at  the  proposed  site  is  tba  best 
alternative  since  the  land  is  being  provided  by  the  City  of  Chattanooga  for 
only  $1.00  per  year  until  2043,  all  utilities  are  easily  accessible, 
construction  of  a  joint  Naval  and  Narine  Corps  Reserve  Canter  is  sKire 
economical  than  unilateral  construction  by  each  reserve  component  and  the 
site  has  convenient  access  to  all  major  highways. 

e.  Analysis  Results:  Results  of  the  economic  analysis  show  that  the  new 
construction  alternative  on  land  provided  by  the  City  is  tba  most 
economical . 

12.  SOPPLEMENTAL  DATA: 

a.  Estimated  design  data: 

( 1 )  Status 

(a)  Date  design  Started . Aug  90 

(b)  Percent  Complete  as  of  January  1993  .  .  100 

(c)  Date  Design  35%  . Mar  91 

(d)  Date  Design  Complete . May  92 

(2)  Basis 

(a)  Standard  or  Definitive  Design:  Yes  _  No  X 

(b)  Where  Design  Was  Mostly  Recently  Used:  _ 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAOE  NO.  ■  50 


•/N 


1.  COMPONENT 

NAVY 

FY  19_24^MILITARY  CONSTRUCTION  PROJECT  DATA 

a  date 

3.  INSTALLATION  AND  LOCATION 

NAVAL  &  MARINE  CORPS  RESERVE  CENTER,  CHATTANOOGA,  TM 

|4.  PROJECT  TITLE 

S.  PROJECT  number 

1  RESERVE  TRAINING  BUILDING 

P-215 

(3)  Total  cost  (c)  «  (a)  -f  (b)  or  (d)  +  (a)  t  ($000) 

(a)  Production  of  Plans  and  Spaciflcations  .  (  215) 

(b)  All  Othar  Dasign  Costs  . . (  100) 


(c)  Total .  315 

(d)  Contract . <  270) 

(a)  Xn-housa . . . <  45) 

(4)  Construction  start . MOV  93 


b.  Equipaant  associatad  with  this  projact  which  will  ba  proridad 
from  other  appropriations: 

Fiscal 

Equipaant  Procuring  Appropriated  Cost 

Moaanclatura  Aporooriation  or  Keouastad  fSOOOl 

N/A  N/A  N/A  N/A 

c.  Projact  dasign  conforas  to  Part  21  of  Military  Handbook  1190 
"Facility  Planning  and  Dasign  Guide." 


DD 


FORM 
^  06C 
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PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAQE  NO. 


51 


t/N  0103  k^^1^1f 


1  co*wo*»EN-r 

NAVY 


FY  1»^GUARD  AND  RESERVE 
Miw.  :ary  construction 


3  installation  and  location 
NAVY  AMHPIBIOUS  BASE,  UTELE  CREEK 
SPECIAL  AREA,  SOOTH  VIRGINIA  BEACH  (CAMP  PENDLETON) 


s  frequency  anotyfe  utilization 


3.  DATE 


4.  AREA  CONSTR 
COST  INDEX 

1,15 


FIVE  DAYS  PER  WEEK  PLUS  IWD  WEEKENDS  PER 


6  OTHER  ACTIVE/GUARO/RESERVE  INSTALLATIONS  WITHIN  IS  MILE  RADIUS 


LITII£  CREEK  AMPHIBIOUS  BASE 
PORT  PICmT 


7  PROJECTS  REQUESTED  IN  THIS  PROGRAM 


CATEGORY 

CODE 


217-10 


^AOJCCT  title 


ETECTRONICS  MAINTENANCE  5000  SF 
FACILITY,  CAMP  PENDLETON 
(P-921) 


COST  DESIGN  status 

isoeo)  start  complete 


1,000  MAY  92  MAR  93 


8  STATE  RESERVE  FORCES  FACILITIES  BOARD  RECOMMENDATION 


APR  92 

fOttw) 


9.  LAND  ACQUISITION  REQUIRED 


10.  PROJECTS  PLANNED  IN  NEXT  FOUR  YEARS 


tNutrbtr  ot  Aemt 


PROOECT  P-991  RESERVE  TRAINING  BUIIDING 


DD/mTyMSSOs 

smoioa-LF'Osi-MM  *»m^**7 


PACE  NO  53 


1  COMPONENT 

NAVY 

FY  1924  GUARD  AND  RESERVE 

MILITARY  CONSTRUCTION 

• 

:  DATE 

3  installation  and  location 

NAVY  AMPHIBIOUS  BASE,  LITTLE  CREEK  SPECIAL  AREA  SOUTH  VIRGINIA  BEACH 
(CAMP  PENDLEIO?) 

11  PERSONNEL  strength  AS  OF 


PCawANENT 


GuAHn  Af sf”vt 


roTAt 

0^  ^ 

fNLlSTED 

CIVILIAAJ 

total 

ttCER 

5  NLISI  to 

AuTmORIJID 

51 

2 

49 

0 

194 

21 

173 

actual 

62 

2 

58 

0 

150 

15 

135 

12  RESERVE  UNIT  DATA 

UNIT  DESIGNATION 
MACS-21  4111  MAW 


STRENGTH 


ALTIHORIZED 

245 


ACTUAL 

210 


3  major  equipment  and  aircraft 


B0445  7.5T  CRANE 
B0121  MEP  112A  GEN 
B0953  MEP  005A  GEN 
B1016  MEP  115A  GEN 
B1045-  MEP  007  GEN 
B2465  7231  TEREX 
B2560  MC6000  • 

D0080  M353  TRAILER 
D0085  M762  TRAILER 
DO  105  M832  MDBILIZER 
D8060  M105  TRAILER 
D0808  M149  TEK 
D0910  MIOIO  AMBULANCE 
DIO 16  M1009  &  M1008 
D1059  M923/M925 
D1158  M998  TRK 
D1180  M1042  TRK 


AUTMORIJEO 

1 

1 

7 

16 

0 

1 

0 

6 

0 

2 

1 

2 

1 

3 

6 

2 

2 


aSSiCNED 

1 

1 

7 

16 

5 
1 
1 

6 
1 
2 
1 
2 
1 
5 
9 
2 
2 
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PACE  NO  54 


1.  COMPONENT 


FY  19_mMILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  ano  location 
NAVAL  AMPHIBIOUS  BASE,  LITTLE  CREEK 


0505796M 


4  PROJECT  title 

ELECTRONICS 
MAINTENANCE  SHOP 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

217-10 

P-921 

1,000 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

PRIMARY  FACILITY  . 

ELECTRONICS  MAINTENANCE  SHOP  . 

SF 

5,000 

.05.80 

SUPPORTING  FACILITIES . 

LS 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

ELECTRICAL  UTILITIES  . 

LS 

MECHANICAL  UTILITIES  . 

LS 

SITE  IMPROVEMENTS . 

LS 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

1 

SUPERVISION,  INSPECTION,  ANO  OVERHEAD  (6%)  . 

1 

TOTAL  REQUEST . 

TOTAL  REQUEST  (ROUNDED) . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

383 

(  21) 
{  219) 

(  118) 
( _ 21) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 


This  project  will  construct  a  5,000  square  foot  electronics  maintenance 
shop  for  Marine  Air  Control  Squadron  TWO-FOUR  (MACS-24).  This  facility 
will  be  single-story.  Permanent  construction  on  wood  pile  foundation 
with  reinforced  concrete  pile  caps.  Grade  beams  and  concrete  floor  slab 
on  grade.  Exterior  will  be  masonry  unit  bearing  walls  with  exterior 
insulation  and  finish  system,  steel  joist  roof  framing  with  single  mem¬ 
brane  roof  system.  Functional  areas  Include  office  space,  radar  and 
communication  equipment,  security  vault  and  toilet/locker  facilities  (male 
and  female).  Building  requires  fire  alarm  and  Intrusion  Detection  System. 
Building  site  requires  400  HZ  power,  security  fencing  and  lighting.  (Air 
Conditioning  -  20  Tons) 


11.  REQUIREMENT:  5.000  SF  ADEQUATE;  fi  SF  SUBSTANDARD:  Q  SF 

PROJECT;  Construct  an  electronics/communications  maintenance  shop  with 
training  support  offices.  (Current  Mission) 

REQUIREMENT t  A  Marine  Air  Control  Squadron  (MACS)  requires  facilities 
to  maintain  assigned  electrical  equipment  and  train  Air  Controllers  in 
the  operation  of  a  Tactical  Air  Operations  Center.  The  facility  will 
also  provide  space  for  training  of  personnel  and  testing  of  radar, 
computers  and  their  electronic  modules  and  components. 

CURRENT  SITUATION:  The  presently  used  facilities  are  tents,  designed  for 
temporary  use  on  field  maneuvers,  which  are  not  a  satisfactory  solution  to 
a  facility  deficiency.  Current  site  was  constructed  near  the  oceanfront 
on  two  acres  of  land,  which  include  1/2  acre  of  filled  wetlands,  approved 
by  Army  Corps  of  Engineer  permit  (Permit  #86-0918-12). 


Ii  olc  7e1391 


PREVIOUS  EDITIONS  MAV  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


S'N  0101  l.r  001  3*10 


1.  COMPONENT 


FY  IQ  94  MtLITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AMPHIBIOUS  BASE,  LITTLE  CREEK 
(CAMP  PENDLETON),  VA 


4.  PROJECT  TITLE 

ELECTRONICS  MAINTENANCE  SHOP 


6.  PROJECT  NUMBER 

P-921 


IMPACT  IF  NOT  PROVIDED;  Training  of  personnel  and  maintenance  of  equipment 
will  continue  to  be  performed  under  adverse  conditions.  This  situation 
affects  the  efficiency  of  both  manpower  and  equipntent  and  adversely  affects 
the  training,  morale,  safety  and  mobilization  readiness  of  the  Marine  Corps 
Reserve  Unit. 


12.  SUPPLEMENTAL  DATA: 

( 1 )  Status 

(a)  Date  Design  Started . KAY  92 

(b)  Percent  Complete  as  of  January  1993  .  65 

(c)  Date  Design  35% . SEP  92 

(d)  Date  Design  Complete . MAR  93 

(2)  Basis 

(a)  Standard  of  Definitive  Design:  Yes  _  No  X 

(b)  Where  Design  was  Most  Recently  Used:  _ 

(3)  Total  Cost  (c)  «  (a)  (b)  or  (d)  *  (e)  :  ($000) 

(a)  Production  of  Plans  and  Specifications  .  (  60) 

(b)  All  Other  Design  Costs . (35) 

(c)  Total . (95' 

(d)  Contract  .  ....(  75) 

(e)  In-house . (  20) 


(4)  Construction  Start . NOV  94 

b.  Equipment  associated  with  this  project  which  will  be  provided  from 
other  appropriations: 


Equipment 


Procuring 


Fiscal 

Appropriated 


Cost 

fSOOO) 

N/A 


c.  Project  design  conforms  to  Part  II  of  Military  Handbook  1190 
'Facility  Planning  and  Design  Guide." 


DD:o^ctb  1391c 


PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO,  55 


VN  si«a-kr  401 4010 


t  COM^OMfNT 

NAVY 


FV  1g  94  GUARD  AND  RESERVE 
MILITARY  CONSTRUCTION 


3  installation  and  location 

NAVAL  RESERVE  CENIER 

EVERETT  m  _ 


5  fREQUCNCV  ANOTVn  UTILIZATION 

FIVE  DAYS  PER  WEEK  PLUS  TWO  WEEKENDS  PER  MCNIH 


3  OATI 


4  AMEA  CONSTM 
COST  INDEX 

1.00 


6  other  ACTIVE^CUARO/RESERVE  installations  within  is  mile  RADIUS 


1  -  ARMY  RESERVE 
1  -  ARMY  NmCNAL  GUARD 
1  -  NAVY  (NAVSTA  EVERETT) 


7  f>ROJ£CTS  REQUESTED  IN  THIS  PROGRAM 


CATtCORv 

CODE 


171-15 


PROJECT  title 


RESERVE  TRNG  BU3G 


COST 

sco^s  isooei 


17,473  SF  2,550 


start  COWALf'E 


APR  92  MAY  93 


8  state  reserve  FORCES  FACILITIES  BOARD  RECOMMENDATION 

FEB  89 

tO*mt 

REVAUDAJED  TOR  UNILATERAL  OCNSIROCTION 

9.  LAND  ACQUISITION  REQUIRED 

TO  EXCHANGED  WITH  SOCm  PAPER  CD. 

3.75 

tNu>n0»r  0f  Aef0$t 

10  PROJECTS  RLANNEO  IN  NEXT  FOUR  YEARS 

NONE 


DO/m'Tt.ISSOs 

s/N  visa  k*  RBI -Mos 


PAGE  NO  57 


1  COMPONENT 


}  DATE 


FY  IsSH-GUARO  and  RESERVE 
MILITARY  CONSTRUCTION 


.1  installation  AND  LOCATION 

NAVM.  RESERVE  CENTER 

EVERETT  WA 

1 1  PERSONNEL  strength  AS  OP 

1  PfAMANCNT 

CuABO  «f  5f  B  vt 

total  osuctn 

fNCtSTCO 

total 

‘Nl>SUO 

AuTMOAlJtO  10  1 

9 

0 

222. 

...221 

actual  10  1 

9 

0 

288  55 

233 

_ _ _ 

12  RESERVE  UNIT  data 

STRENCTIH 

IKET  DESI(3«nCN 

ALTHORIZED  ACTUAL 

NR  TRIDENT  REFIT  FfiC  122 

35 

29 

NR  ARS-50  SAFEGUARD  5022 

16 

21 

EODMLJ  17 

60 

51 

NR  MCBASOCNTGRP  2205 

0 

11 

NMZB  18  DET  0418 

60 

60 

NR  NCSO  VDZ7JN  422 

27 

31 

NFMTF  PUGET  SOUND  DET  422 

38 

36 

NR  MARDEZ  PAC  SECT  NWPAC 

40 

27 

NR  VDLTRAUNIT  2205 

0 

7 

NR  EH  500  CBTZ  9  DET  E 

16 

15 

292 

288 

13  MAJOR  EQUIPMENT  AND  AIRCRAPT 


SEDAN 

CARreOLL 


AuTMOAl^tO 


ASSiCNtO 


DDi'Dirniasos 


»a(viOuS  CO>iiO*i$  mat  •[  uS(0  iNreANAi.iT 
uNfti.  f  inAujreo 


^AGCNo  58 


}7 


1.  COMPONENT 
NAVY 


FY  19^  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 
NAVAL  RESERVE  CENTER 
EVERETT,  WA 


S.  PROOMMyi  ELEMENT 
0S0S096N 


4.  PROJECT  TITLE 
RESERVE  CENTER 
REPLACEMENT 


6.  CATEGORY  CODE 

7.  PROJECT  NUMSER 

171-15 

P-016 

S.  PROJECT  COST  iSOOOl 
2,550 


•.  COST  ESTIMATES 


U/M  I  QUANTITY 


PRIMARY  FACILITY  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

SITE  IMPROVEMENTS . 

ROADS,  PARKING,  SIDEWALKS . 

DEMOLITION  . 

CONCRETE  PILINGS  . 

SUBTOTAL  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION,  AND  OVERHEAD  (6%) 


TOTAL  REQUEST . 

TOTAL  REQUEST  (ROUNDED) . 

EQUIPMENT  FROM  OTHER  APPROPRIATIONS. 


2,537 

2,550 

0 


10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

This  pro j set  will  construct  a  now  Rosorvo  Training  Building  on  land 
adjacent  to  Naval  Station  (NS)  Everett.  The  existing  center  will  be 
deaolished  (4  bldgs)  after  construction  of  tbe  new  center  is  coaplete. 
Utilities  and  support  will  cone  froa  NS  Everett.  Construction  features > 
Two  story  building  with  structural  steel  frasie  and  exposed  aggregate 
concrete  tilt-up  walls.  The  roof  will  be  fluted  aetal  deck  with 
poly-urethane  foam  covering.  Windows  will  be  aetal  f rased  operable 
double-glazed.  Tbe  project  includes  all  utilities,  lighting,  fire 
protection  systes,  beating,  ventilation  and  air  conditioning  systea  and 
parking  area  including  curb  stora  water  runoff  collection,  sidewalks, 
area  lighting,  landscaping  and  signs.  Included  in  *'he  project  is  new 
service  froa  NS  Everett. 


11.  REQUIREMENT:  17.473  SF  ADEQUATE:  0  SF  SUBSTANDARD: 18 , 544  SF 

PROJECT:  Provides  a  peraanent  Reserve  facility  to  support  recruiting, 
training  and  adainistration  of  Naval  Reservists.  (Current  Mission) 

REQUIREMENT:  Adequate  space  in  a  suitable  location  to  provide  for 
recruiting,  training  and  adainistration  of  tbe  Naval  Reserve  Prograa  in 
the  Everett  area.  MILCON  project  P-OllS  is  proposed  as  an  Fy-94  Base 
Closure  Project  to  adjoin  this  facility. 

CURRENT  SITUATION;  The  existing  42  year  old  Reserve  training  facility 
building  was  intended  as  a  teaporary  structure  when  first  built.  The 
facility  does  not  aeet  current  requireaents  necessary  to  fully  train  and 
adainister  and  process  Drilling  Reserve  population. 


DDi  ole  2.1391 


PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


page  no.  5  9 


1.  COMPONENT 

NAVY 

FY  19  94  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  installation  and  location 

NAVAL  RESERVE  CENTER,  EVERETT,  WA 

j4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

RESERVE  CENTER  REPLACEMENT 

P-016 

IMPACT  IF  HOT  PROVIDED t  Poor  training  onTironaant,  weak  aobilixation 
readiness  and  assets,  increasing  ausintenance/upkeep  costs,  high  energy 
costs,  deteriorating  amrale  and  retention. 


ADDITIONAL 1  Economic  Alternatives  Considered: 

a.  Status  Quo:  This  facility  is  not  adequate  in  providing  suitable 
classrooe  space  for  unit  training.  The  average  unit  sise  is  30-35 
personnel,  however,  classrooms  as  designed  in  this  1940' s  structure 
barely  provide  enough  space  for  25  personnel.  Unit  training  and 
cohesiveness  suffers.  Lighting  is  very  poor,  negatively  impacting  the 
training  environment  and  also  effecting  efficiency  of  administrative 
operations.  Maintenance  and  operating  costs  continue  to  rise.  Energy 
usage  increases  over  the  winter  amnths.  There  is  a  maintenance  work 
backlog  of  $250,000.00.  Failure  to  provide  a  new  reserve  center 
diminishes  training  effectiveness  resulting  in  poor  overall  unit 
readiness  and  capability  of  Reserve  personnel  assets  in  the  event  of 
mobilisation . 

b.  Renovation/Modemixation:  It  is  not  feasible  to  upgrade  the  existing 
facility.  Comprehensive  whole  center  repair  dollar  expenditure  would 
exceed  50%  of  the  current  replacement  value  and  still  not  meet  Reserve 
training  requirements.  Also,  encapsulated  Asbestos  contained  in  the 
facility  tiould  be  disturbed  by  a  whole  center  repair  project  adding 
greater  cost  and  increasing  liabilities. 

c.  Lease:  Collocating  this  project  with  NILCON  Project  P-01 IS  to 
construct  a  Readiness  Comsuind  and  Nobile  Inshore  Undersea  Warfare 
Facility  will  increase  efficiency.  The  total  space  requirement  for  P-016 
and  P-011  is  approximately  50,000  square  feet.  A  facility  of  this  sise 
that  meets  Naval  Reserve  requirements  is  not  available  for  leasing  in  the 
Everett  area. 

d.  New  Construction:  New  construction  is  the  only  alternative 
satisfying  the  requirement. 

e.  Analysis  Results:  Net  present  value  calculations  were  not  performed 
since  new  construction  is  the  only  viable  alternative. 


12.  SUPPLEMENTAL  DATA; 

a.  Estimated  design  data: 


(1)  status 

(a)  Date  design  Started . Apr  92 

(b)  Percent  Complete  as  of  January  1993  .  .  65 

<c)  Date  Design  35% . . . Sep  92 

(d)  Date  Design  Complete . May  93 


(2)  Basis 

(a)  Standard  or  Definitive  Design:  Yes  _  No  _X 

(b)  Where  Design  Was  Mostly  Recently  Used:  _ 


DD 


FORM 
1  DEC  76 


1391c 


PREVIOUS  EOmONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


60 


■/N  OlOa-tr  AOI-MK 


1.  COMPONENT 

NAVy 

FY  19.ai_MILtTARY  CONSTRUCTION  PROJECT  DATA 

2  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  RESERVE  CENTER,  EVERETT,  HA 

14.  PROJECT  title 

S.  PROJECT  NUMSER 

RESERVE  CENTER  REPLACEMENT 

P-016 

(3)  Total  coat  (c)  «  (a)  +  (b)  or  (d)  +  (a)  :  ($000) 

(a)  Production  of  Plana  and  Spacificationa  .  (  140) 

(b)  All  Othar  Oaalgn  Coata . (  75) 

(c)  Total .  215 

(d)  Contract . (  170) 

(a)  Zn-houaa . (  45) 

(4)  Conatruetion  atart . NOV  93 

b.  Equipment  aaaociatad  with  thia  projact  which  will  be  provided 
from  other  appropriationa: 


Equipment 

HomenclaU 

N/A 


Procuring 

ftEpr<?pri4i<; 

N/A 


Fiacal 

Appropriated 


Coat 

isapQi 

N/A 


c.  Project  deaign  conforms  to  Part  II  of  Military  Handbook  1190 
'Facility  Planning  and  Deaign  Guide." 


DDi»c7.1391c 


rSEVIOuS  EDITIONS  MAY  BE  USED  INTESNALLV 
UNTIL  EXHAUSTED 


EAOENO.  61 


FY  19^GUARD  AND  RESERVE 
MILITARY  CONSTRUCTION 


5  FREQUENCY  AND  TYFf  UTILIZATION 

FIVE  DMrS  PER  WEEK  PIUS  THREE  WEEKEJJDS  PER  hCNTH 

6  OTHER  ACTIVE/GUARO/RCSERVE  INSTALLATIONS  WITHIN  1ft  MILE  RADIUS 

AFMY  RESERVE 
AFMy  NRTICNIVL  GUARD 
U.S.  (XIAST  GUARD  RESERVE 

7.  PROJECTS^EQUESTEO  IN  THIS  FROORAM 
CATEGORY 

coot  PROJECT  TITLE 

171-15  RESERVE  CENTER  AEDITICN  4,600SF  650  APR  87  JUN  92 


8  STATE  RESERVE  FORCES  FACILITIES  SOARO  RECOMMENDATION 

REXXMIENDED  FOR  JOINT  CONSTRUCTION 


D0,Sr»13908 

VNoiaa't.F.«oi4M«  »«•■«•«« 


OCT  91 


COST  PEttON  status 

SCORE  ttOOOt  START  COMRLETE 


3  installation  and  yXATlON  _ 

NAVAL  AND  M^SlNE  CORPS  RESERVE  CENTER 

GREEN  BAY,  WI 


I  COMRONENT 

NAVY 


1.  DATE 


4.  AREA  CONSTR 
COST  index 

1.04 


RAGE  NO  63 


1  COMPONENT 

NAVY 


FY  1994  GUARD  AND  RESERVE 
MILITARY  CONSTRUCTION 


2  DATE 


J - L 


.1  INSTALLATION  AND  LOCATION 

NAVAL  AND  MARINE  CX)RPS  RESERVE  CENTER 

GREEN  BAY,  WI 

1i  PERSONNEL  strength  AS  OF  JLttJ  92 

■ 

PERMAMEA^r 

Guard  reserve 

total  officer  enlisted 

Civilian 

total  officer  enlisted 

9  3  41 

AuTHORJ2tO  ^  ^  tJ. 

0 

470  36 

434 

actual  9  3  42 

0 

486  29 

457 

_ 

12.  RESERVE  UNIT  DATA 

STRENCJm 

UNIT  DESIGNATION 

AUIHORIZBD  ACTUAL 

NR  AS-31  HUNLEY  3136 

34 

45 

NR  CG-20  TURNER  2016 

45 

49 

NR  MOBASOONTGRP  1609 

0 

'6 

NMZB  25  DET  1525 

75 

75 

NR  CVC  GUAM  216 

14 

12 

NR  VOLTRAUNIT  1609 

0 

3 

NR  AMOC  ONE  HONO  116 

22 

17 

NR  FH  500  CBTZ23  DET  H 

22 

28 

.  NR  NSD  SUBIC  HQ  D  1216 

24 

19 

NR  FLTSUPTRA  3716 

3 

3 

MCR  FSSG  DET  B 

16 

16 

MWSS-474  DET  A 

215 

213 

470 

486 

13.  MAJOR  EQUIPMENT  AND  AIRCRAFT 

rvFE 

AUThORi^EO  assigned 

CARRYALL 

1 

1 

CRANE,  HHEEL  MOUNTED 

0 

1 

DECONTAMINATIQN  APP 

2 

2 

EXCAVATDR  MULTIPURP 

1 

1 

FLOaXIGHT  SET,  EIiECT 

3 

5 

FORKLIFT,  TRACTOR  M 

2 

2 

GENERATOR  SET,  DIESEL 

6 

6 

GRADER,  RQSD,  MOTORIZ 

0 

1 

SCRAPER,  EARTH  MOVING 

1 

1 

TRACTOR,  FULL  TRACKED 

3 

3 

TRACTOR,  NEIEELED,  IND 

2 

4 

TRUCK,  LIFT,  PORK 

1 

0 

TRAILER  (VARIOUS  TYPES) 

10 

7 

TRUCK  (VARIOUS  TYPES) 

18 

19 

4  OOA.  •«e»iOu»IOitiONSvi*vttyS£OiNtt«NAn.T 

wlnliocc?*  l<39vS  uNTa  f (xAustco  f AGt  MO  54 

2 


*a-*p-iii  I? 


1.  COMPONENT 

FY  MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


3.  INSTALLATION  AND  LOCATION  4.  PROJECT  TITLE 

NAVAL  &  MARINE  CORPS  RESERVE  CENTER  RESERVE  CENTER 

GREEN  BAY,  WI  ADDITION 


0505096N 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

171-15 

P-094 

8.  PROJECT  COST  (iOOO) 


9.  COST  ESTIMATES 


U/M  QUANTITY 


BUILDING  ADDITION  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES. 

ELECTRICAL  UTILITIES . 

MECHANICAL  UTILITIES  . 

ROADS,  PARKING,  SIDEWALKS.  .  . 

SITE  IMPROVEMENT  . 

DEMOLITION  . 


SUBTOTAL  .  . 

CONTINGENCY  (5%)  . 

TOTAL  CONTRACT  COST.  ...  . 

SUPERVISION,  INSPECTION  6  OVERHEAD  <6%) 


TOTAL  REQUEST . 

TOTAL  REQUEST  (ROUNDED) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Building  Addition  to  Reserve  Center  Vehicle  Maintenance  Facility  (VMF)  to 
match  existing  permanent  structures.  Administration  and  classroom  space 
will  be  made  available  in  the  main  building  by  moving  some  Marine  Corps 
functions  to  the  new  addition.  Structural  Steel  Frame,  CMU  Halls,  EPDM 
roofing  over  insulated  metal  deck  supported  by  metal  joists  and  reinforced 
concrete  foundation.  Air  Conditioning:  10  Tons. 


11.  REQUIREMENT:  38,010  SF  ADEQUATE;  M/Hfl  SF  SUBSTANDARD; 


0  SF 


PROJECT:  Construct  a  4,600  square  feet  addition  to  existing  VMF  building 
to  provide  sufficient  training  facilities  for  Naval  Reservists. 

REQUIREMENT;  To  provide  a  500  man  central  site  Reserve  Center  with  Damage 
Control  Trainer  (OCT)  to  support  training  of  Naval  and  Marine  Corps 
Reservists  residing  within  a  75  mile  radius  of  Green  Bay,  WI  as  well  as 
Reservists  assigned  to  other  Reserve  centers  of  the  Readiness  Command  Region 
which  lack  those  devices. 

CURRENT  SITUATION;  Shortages  exist  in  storage,  administrative,  classroom, 
medical,  janitorial,  locker  and  shower  rooms,  toilets  and  training  aids. 

IMPACT  IF  NOT  PROVIDED;  Mill  be  unable  to  adequately  perform  assigned 
missions,  resulting  in  degradation  of  mobilization  and  readiness  level. 
Will  be  unable  to  meet  assigned  retention  and  recruiting  levels  because  of 
lack  of  space  to  conduct  operations. 


>1  DEC781391 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  65 


S/N  0103  LF  001  3910 


1.  COMPONENT 

NAVY 

FY  19_!1mILITARY  CONSTRUCTION  PROJECT  DATA 

2  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  St  MARINE  CORPS  RESERVE  CENTER 

GREEN  BAY,  WI 

4.  PROJECT  TITLE 

RESERVE  CENTER 

5.  PROJECT  number 

ADDITION 

P- 

094 

SUPPLEMENTAL  DESIGN  DATA 

(1)  Statue 

(a)  Date  Design  Started 

(b)  Percent  Complete  as  of  Jan  93 

(c)  Date  Design  35% 

(d)  Date  Design  Complete 

(2)  Basis 

(a)  Standard  or  Definitive  Design:  Yes  _ 

(b)  Where  Design  Was  Mostly  Recently  Used: 

(3)  Total  cost  (c)  -  (a)  +  (b)or  <d)  +  (e)  : 

(a)  Production  of  Plans  and  Specifications 

(b)  All  Other  Design  Costs  . 

(c)  Total . 

(d)  Contract  . 

(e)  In-house  . 


($000) 
(  35) 


(4)  Const JTUct ion  start . NOV  93 

b.  Equipment  associated  with  this  project  which  will  be  provided  from 
other  appropriations: 


Equipment 

Noroenclatv 

N/A 


Procuring 

Appropriat 

N/A 


Fiscal 

Appropriated 


Cost 

(SOOO) 

N/A 


c.  Project  design  conforms  to  Part  II  of  Military  Handbook  1190 
*Facility  Planning  and  Design  Guide.” 


DDioec7,1391c 


PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO.  66 


1.  COMFONiNT 


FY  19^  MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  OATi 


NAVY 


3.  installation  and  location 
NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 
VARIOUS  LOCATION 


c.  CATioonv  cods 

7.  PAOJICT  NUMSt  A 

VARIOUS 

VARIOUS 

4.  ANOJCCT  TITLi 

UNSPECIFIED  MINOR 
CONSTRUCTION 


1,042 


1.  earrtrriMATcs 


U/M  OUANTITV  I 


UNSPECIFIED  MINOR  CONSTRUCTION 


Unspecified  minor  construction  projects  vhich  have  a  funded  cost  of 
$400,000  or  less,  including  construction  alteration,  or  conversion  of 
permanent  or  temporary  facilities  or  land  acquisition  as  authorized. 


11.  REQUIREMENT:  To  provide  funds  for  the  construction  of  projects  not 
otherwise  authorized  by  lav  when  the  dollar  costs  are  less  than  $400,000. 
Such  requirements  are  the  result  of  recognized  facilities  shortfalls,  or 
unforeseen  conditions  resulting  from  changes  in  mission  and  equipment,  or 
to  correct  damage  caused  by  severe  weather  or  other  acts  of  nature.  Based 
on  prior  program  execution  experience,  the  dollar  costs  for  correcting 
these  identified  shortfalls  are  such  that  they  do  not  require  specific 
authorization  in  the  regular  Military  Construction  Program. 


DDi  e??T.1391 

•At  Mt, 


eacvious  iditions  may  st  usto  intsnnallv 
until  sxmaustio 

eWAMWM 


taoino.  57 

<  f  W1/1T>»*  *4 


1.  COMPONENT 

NAVY 


FY  19_2i  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  installation  and  location 
NAVAL  AND  MARINE  CORPS  INSTALLATIONS 
VARIOUS  LOCATIONS 


4.  PROJECT  TITLE 


PLANNING  AND  DESIGN 


6.  CATEGORY  CODE 

7.  PROJECT  NUMSER 

VARIOUS 

VARIOUS 

1,359 


t.  COST  ESTIMATES 


UNIT  I  COST 
COST  I  (SOOO) 


10.  DESCRIPTION  OF  P 

Planning  necessary  to  develop  sound  program  cost  estimates,  plans  and 
specifications  for  future  military  construction  projects.  Vork  may  include 
land  appraisals,  field  surveys  and  soil  exploration. 


11.  REQUIREMENT ;  To  carry  out  provision  in  Title  10  USC  2233  AND  22339  as; 

a.  Construction  Planning  -  The  Secretary  of  Defense  may  procure 
advance  planning,  construction  design  and  architectural  services  in 
connection  with  facilities  to  be  established  or  developed  under  this 
chapter  which  are  not  otherwise  authorized  by  law. 


DDi  »C741391 

•/•«•>«  LF«D1  Mia 


PREVIOUS  EDITIONS  MAY  •£  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAOENO.  69 

IPRaMotefMMl  m«  TMAH/tTtia  l-l 


SUA.«a< 


